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DESCRIPTION 



PROJ 
lAREAt 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



ACTION 
REQUIRED BY 



ISSUED BY 



o: 

UJ 




BES - 
ESTIM. NO 



Rev. Exter . Corner 
400.175 Marble Support 



A-B 



ER6 



?74- Z*<?.7«* 
W2.' 7- IS'TO 



Acou9t. Treatment in 
400.177 Motor Generator Rms. 



A-B 



C OUST i 



Lighting in 
400.178 Elevator Lobbies 



A-B 



400.179 



Concrete Beam 
FP Revision 



A-B 



7. 



Stairs No. 1 & 2 
402.182 Vest. Slab Revisions 



Conform to 
ADD. #1 Field Dimensions 



6.RS 



Delete F . & 1 - Steel 
400.184 Gratings -UTC-250.00 



A-B 



7*2 - IC-ZI 



402.185 



Revise Elevator 99 



sue 



7 ^-q.|.7o <a> 
tlBO-<S'*l'7l (M) 



Modify Elev. 99 for 
Supp. #1 Class C-3 Loading 



C OUST. 



2- I'lO 



i02. 188 



400.189 



10th Floor Mock-Up 



Comm. 



7o4- 9-3*<7f 



Req. for Estimate Onl 



A-B 
<SG) 



Co (J ST 



J- 



InLDk- W£>O.Vt CO*A pt-Ertx> 



SHEET 



A-B- 13 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE _i!±Zi 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
AREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



tn i 



ft tn 

U 

o 



ACTION 
REQUIRED BY 




BES- 
ESTIM. NO 



1 403.190 



Add framing for 
Operation Platform 



B 



3.4/-/*. w«f 



400.191 



Elevator Intercom 
System 



A-B 

(SG) 



400.192 



Modify Fire Damper 
Type "A" 



A-B 



4- ifl c<\ 



402.193 



Acoust . Treatment in 
Elev. Motor Gen. Rms, 



Con* I - . 



3 



374 - 1^-7, 



400. 194 



Gratings & frames at 
M.E.R. Pump Platform 



A-B 



COM? 



q if.*- 



400.195 



Relocate ReceptacLes 
& Floor Outlets 



A-B 



a*/- 2.-S-7/ 



400.196 



Gypsum Plank Supports 
at Exterior Columns 



iOO. 196 
Supp #1 



A-B 



Include "J" Runner 
All 4 sides 



400.197 



Plumbing stack Relief 
i/ents 



A-B 



400.198 



Substitution in pipe 
Couplings 



A-B 

(SG) 



400.199 



Delete Clean outs 
at Stacks 



A-B- 
(SG) 



400.200 



Spectra-Glaza Block 



A-B 



i" ■ t- <-<j 



43.8- C Sfo(J9'V 
SSf- 7 /-7Q f*-4) 



A-B-14 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 3.t*.n 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
IAREAI 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



- to 



a. in 
HO 

8* 



ACTION 
REQUIRED BY 



3 
CD 



ISSUED BY 



ERS 



MYA 



SHCR 



JBB 



JRLA 



PA 



BES - 
ESTIM. NO 



400.201 



Del. Vinyl covering- 
corridors 



A-B 



Ees 



Supp. #1 
403,202 





Delete all vinyl wall 
covering 

Arch . coordination 



A-B, 
(SG) 



4fc2- VM-70fA-A) 
427- 4'»5'7tfM-e»l 
5&Q-fr>.7<VA-*> 



TT 



B -»3 



fcfcl- 7« 14- T» 



e -Li 



7£> 



40U.2U3 



Arch coordination 



A -7*. 





464- 7 -ZO-7X 



TO 
71 



400.206 



Eliminate Restraining 
Plates 



A-B 



fO.^4.4^ 



A-4q 



5- l-7o 




173- U'lfl'*^ 



400,207 



Special Nuts & Washers 
for Damping Units 



A-B 




400.208 



Special Siamese 
Connections 



A-B, 
(SG) 



ER.S 




SHEET 



A-B-15 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 3-/3-73 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
[AREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



"2 



Hut 
I* 



ACTION 
REQUIRED BY 



>- 

2 




BES- 
ESTIM. NOJ 



400.216 



Catwalk -Main Lobbies 



A-B 



II.Z4 £1 



34£- 



400.217 



Connections for N.Y.C 
fire alarm system 



A-B 



400.219 



Rev. after fabrication 



A-B 



So* ST 



400-220 



Elec. Rev. per 
11-17-69 comments 



A-B 

SGI 



4 7 



400.221 
(500.026 



Add 6-180 WF dunnage 
beams to Tower 



402.223 



Corrections to arch, 
t. drawings 



ers 



'2- /t-it 



400.224 



minate shelves 
above lavatories 



(SG) 



/2-22£f 



402.225 



Delete mortise locket* 



/■ 7 7- to 



47/. J > 6-70 



400.226 



Vinyl coated edging 
for duct cab pads 



A-B 



400.227 



Subst. for specified 
lock, cvlinders&kevwav 



A-B 
(SG) 



400.229 



Additional access- 
South wall of Tower 



QHFFT A. B. 16 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



CHANGE 
NUMBER 



400.230 



CHANGE 
DESCRIPTION 



TRANS- 
PROJI MITTED 
IAREA 



Itemized changes to 
cont. WTC 106.00 



tOJ 



.A-B 



TO 



DATE 



2-/3- 7C 



REQUEST 
FOR 



O 



ACTION 
REQUIRED 




400.230 



Add sign Nos. 6 & 11 A-B 
for Wnrld Trade Instit i£ 



io 22 7a 



403.231 



Add* 1 escals. at 
observation plat, 



ex5 



4 ■/• 70 



4U3.231 

Supp #2 
403.231 
Supp #3 



Concrete curbing at 
escals. A-110 & C-110 



/ 7-797/ 



Rev. seating & handra 
for obser. pit 



2-1671 



403.231 
Supp #4 



Provide drain in each 
lower escal pit 



/6 -2 &■ 72 



400.232 



Move tube col. 
closer to spandrel 



A-B 



Const 



2./7-W 



A0n.2Tl 



Substit. in pipe for 
conden. ret. & drips 



A-B 



GRS. 



400.235 



Rev. hose cabinets 



A-B 



€6S 



400.236 



Rev. steam pressure 
reducing valves 



A-B 
(SO 



J.f-fa 



SHEET A - B - 17 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF */g-73 



CHANGE 
NUMBER 



4o?_?i7 



CHANGE 
DESCRIPTION 



PROJ 

urea 



Tool storage 7th 
fl - MPK 




403.238 



Circuit connects 
fnr PQrai barters 



mm 



Revs, to facade 
at top of tower 



403.239 
Sup" #1 



Del. P/T cells in 
107 fl. 



403.239 
Supp ft? 



deduction in steel 
deck 110 fl. 



400 . 240 



Del. header ducts 
in 107 fl. 



Addl't feeder tap to 
.n.«»r g . pfwpr centers 



402.241 



Duct work for ventil. 

pf rofrip rnnm 



400.242 



Reduce width of s/s 



400.243 



Paralleling for 

oJnglp alnrm at sub- 



stat . 



400.244 



Itemized changes to 

p^rrtl^ng nnnr Hdwrd 



400.245 



Rev- to, switchboard 
schedules 



402.246 



Rev. ceiling heights 
F 1p **. A . ** ^ onQ 



Rev. H. M. door & 
frflmp 6th fl. 



<SUFFT A-B 18 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 3-ts 73 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
IAREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



o 



O 



ACTION 
REQUIRED BY 




400.247 



Screwed plate, access 

Hrg. f* prim air Hnrffi 



Co**T 



400.249 



Rev. to doors at sub 
St-nt- FT . ?Q4 



A-R 



St -TO 



400.250 



Increase prim, sw/gea 



A-R 



400.251 



Rev. to ceiling 
..c ^psure piece 



^5 



400.251 
Supp ffl 



Modif. for snap-on 
drapery track 



A-R 



JO. 



400.252 



Hdwre. Rev. to MER 
vest, dr. 



S./2-10 



400.252 

Supp #1 



Add Hardware for 108 
MFR dr. 



4<$.7t 



400.253 



Auth to Rev. DuSell 
hardware trim 



A-B 



StS?6 



400.254 



Purchase of addit. 
pairs of Du Sel l m h d wrfeA-B 



S- tf fo 



400.254 

Su pp. #1 



COM3 J 



400.255 



Weld 12 ga. plates 
hot, col to ^\yy 



400.255 

Supp #1 
400.256 



eon a? 



Rev. fire alarm 
communications system 



A-B 



£R3 



400.258 



Emerg. power feed to 
compartment — ?A ?R 



SHEET _A-B-19 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE JLHUL 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



TRANS- 
PROJl MITTED 
(AREA 



OJ M F 



TO 



DATE 



REQUEST 
FOR 



91 1 



(Cu> 

I* 



ACTION 
REQUIRED BY 



CD 



ISSUED BY 



ERS 



MYA 



SHCR 



JBB 



JRLA 



PA 



BES- 
ESTIM NOJ 



403.259 



Rev. ceiling heights 
at fl. — 3 - 5 co rr ido r — 



a-4-ts 




9*7- J-/- 7'f4> 



4nn.?.fin 



liscell . hardware! 

r a n g 



A-B 
(SGI 



6.20-7/ 



(HZ) 



400.260 
Supp #1 



Conts. to furnish 
addit , loc'ksets 



1SE1 



J- f ■ 7/ 




* 

C//2) 



400.260 



Conts . to furnish 
fprnp . rn n «tt- ryl j nHor 



A-R 



5-3.7/ 



lu2) 



400.260 
S **pp , — & 



Reduce temp . cylinder 



A-B 



J- /7-7/ 



400.261 



lette 



e sched, 
r 574/76 



BK3 



©-//« 



% . 24- 7/ 



p er RRA 
lontr . to furnish 
pmp ■ ennqf . ry 1 i nrier 




47S- 



400.261 



-A^B_ 



400.26 
Supp 



Reduction in temp 
const . cylinders 



A-B 



A- 265 



J". ?J-72 



400.261 

S"pp- # 



idd hardware sets 



A-B 



3.21-1/ 



400.262 



Change f ireproof ing 

of Inhhy tr^i 



J-flp- 



4.ff.7o 




400.262 
Su pp ftl 



laster and metal lath 
past face only - 



i*§7t 



rtf 9-4 -2 h7 2 (t) 



400.263 



Install, of thermo- 
cuples at; butterfly 



ecu at 




40 0.26 4 



rab bar for 

3 . 



A-B 



4 ni» 



A-t»4- 



SHEET a-b 20 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 3-/S-73 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PR 

lAREAl 



OJ M 



TRANS- 
TTED 



TO 



DATE 



REQUEST 
FOR 



8° 



ACTION 
REQUIRED BY 



CD 



ISSUED BY 



ERS I MYA ISHCR JBB ! JRLA| P A 



BES - 
ESTIM. NOj 



400. 265 



Rev. Sky Lobby 
Lighting Units 



A-B 




400. 266 



Rev. Lobby Balcony 
Railing Details 



A-B 



ih6 7a 




400. 269 



Spandrels At Corner 
Columns 



A-B 



CotJiT 



79-70 




400.270 



Rev. Splay Wall To 
Conform to Shop Dwg. 



A-B 



7-/7.7d 



400. 270 
Supp. #1 



Rev. Contr. Dwg. To 
Indlc. Gyp. Board 



A-B 



BBS 



Ct-72 



4-Ma 



400.270 
Sijpp. #2 



Recind Gyp. Board 
Fins, at Corner Vest 



A-B 



£ *.£ 




400.271 



Rev. Edges of S/S 
Lobby Panels 



A-B 



7,7J7-a 



402.272 



Test For Window 
Washing Frame 



rice 



7.29-70 



//. 3*>7& 

(700 



400.273 



Sheetrock Layers At 
Elect. Clos (Field) 



A-B 



% I4- 70 



400.274 
i4l3.027 



Add new Types Of 
Flxt. 605.00 



A-B 
(PATfr 



7.J/.7* 



( Ccs) 



f/4 - / 4, 17- 7*0 



400.275 



Del. Transfer Svitch 
Cont'l. Indlc. Panel 



A-B 



$. 13-76 



+77- //.U-7V (e) 



SHEET _A-B-21 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE. 3'5 73 



CHANGE 

NUMBfcH 


CHANGE 


PR0J 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 


. CO 

X o 
o 


tr m 

H IP 

8° 


QUOTE 




TO 


DATE 


ESTIM, 


ERS 


< 
>- 


CC 

o 

X 
CO 


a) 

CD 


JRLA 


< 
a. 


BE5 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA- 


BES- 
ESTIM. NO 


inn 97ft 


Auth. to Install 

r i las cer bupp , boj.cs 


n-o 


const. 






• 
















# 
















V »*-7<> 




Ann ?77 


Revise Soap 
Dispensing Piping 


A-ii 








• 




• 






















(CAM 


C E L l 


, E O > 






400 979 


Addit Access Boxes 

rin 7R t-H W 1 Q T 


A — I* 
A- D 








* 














• 






A ft a 










*.I4<70 




8TO-|-9'7KE-b> 


b- 66 


IC* 14*70 


















































Supp. #1 


fciec . coord . at 
Firs. 46, 78 & 79 


A-B 




























A - I* 1 
B- OA 










VZt-7^ 




8*5-l'S-7Kt-AB> 
l05fc'4<M'7l< 


&- 75 


( 0tXZ'7^ 


O Jin 

Sudd, ft? 


Cancel Part 3 

of Rnpplfnipnt- Nn. 1 


R 




ll'U.7£7 




• 














• 






B-130 










»o-7'7 1 




1459- 1-14 -72® 


















































400 280 


Console Enclosure 

"i n M^i in t r\hVi v 




CONST- 


£{.\>10 






# 














• 
















Z-4-TI 




















































400. 281 


HVAC Controls for 
1007- FA & R A 


A-R 


fc«.S 






• 




• 








• 








Jk- » * •* 














80M- 2^-71 <»A> 


t,- lid 
fc-no 




5 m ZB'J* 


































6-fJ9 










11.4-7* 






402.282 


fcxtension ot 

St and pipe System 


A 




10-70 




• 




• 


• 






* 








A-l<>5 














qSO- i*5*TI <A> 

I n A v • & ■ ^ » 

«°&7* * 'T*7I <r> 


A-U4 




j* # 1 w ^ 


400.283 


Increase Leads for 

"S Plvhirp TypfQ 


A-R 




T 21.70 






• 


























c e L i 






84o- 

lo87-6-9.il (P) 


400 9fl4 


Revise Splices in 

lidLr JLllt: L nOb , J. Cm J 


Distr. 
r t-f 








• 














• 






A-IIO 










|<5.14- Iff 




671- *-l5-fl 



















































































































































qMFFT A-B-22 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 3-/S-73 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



tOJ 



TRANS- 
PROJI MITTED 

[AREA 



TO 



DATE 



REQUEST 
FOR 



ACTION 
REQUIRED BY 



! JRLA | pa estwno 




400.285 



Redesignate 480/277 
Ltg. Panel Circuits 



A-B 



&K6 



403.286 



Modif. to Observ. 
Passenger Travel 



403.286 
Snpp. #1 



Add Capability of 
F.lev. CE-6 &PE-7 to st 



E — S_ 



400.287 



Main Lobby & Sky 
Lobby Directories 



A-B 



400.288 



Delete Thermostatic 
Shut-Off Valves 



A-B 



ER.S. 



lfl-5-70 



0^5- I0.i2.7o 



400.289 



Elim. Network X-Form 
Grnd . Conn. Link 



A-B 



10-C-70 



400.290 



Redesign of Balcony 
Railings 



A-B 



400.290 
Supp. #1 



Rev. Post. Spec. Add 
S . L. Escal . Rai lings 



A-B 



1-277J 



400.291 



Combin. P/T Floor 

Service Fitting 



402.292 



Arch . Coordination 



I0.M--JO 



400.293 



28 Glass Lights for 
Lobby Directories 



A-B 



U&--JO 



400.294 



Change Bal. Door Glass 
and Door Handles 



A-B 



I1S70 



fifW-n«3U--ro 



403.295 



Arch. Coordination 



(I 10-7* 



1016- VI. If (fi) 
1<7- 7 *-7/ f « , 
°1»K- »-4'|P^2 (A 



&nn.?9ft 



2 Spare Openings in 
Electric Closet "C" 



A-B 



U.U TO 



161- I-I&-7) 



400.296 
Supp. ffl 



6" xl2" Openings in 
Lieu of f21 5"Dia. Opn 



-A=B_ 



ECS 



12 ifi-7o 



66- 



-4'U'Iija-aJ 



/ r iMDic*Tes woct ^Mpt«reP SHEET 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE _L!!Z£ 



CHANGE 
NUMBER 



400.297 



CHANGE 
DESCRIPTION 



Credit for 100 Ilium. 
Elev. Signs 



PROJ 

AREA! 



A-B 



TRANS- 
MITTED 



TO 



DATE 



CONST 



REQUEST 
FOR 



. vi 
v- O 

m i 

o 



ACTION 
REQUIRED BY 



ISSUED BY 



en 




BES- 
ESTIM NO 



400.299 



^rch. Coordination 



A-B 



M-lb-10 



403.300 



Dmit 2 groups or 
/ert . Conduit Runs 



ER. C . 



HL'HTO 



403.300 
Rev, #1 



Cancel original 
Change Request 



2-25-71 



■oes t-q-ii 



403,300 
Rev. £2 



Omit Vert. Conduits 
at N.E. Core Corner 



ER.S 



B 



400.301 



Include Feeder Desigr 
nations at SW/Bds. 



IA-B 

(SG) 



qii 2- 11-11 



400. 302 



Elec. Closet Space 
on 6th Fl. 



i2-n-lt 



A-B 



400.303 
(575.012) 



Executone Equipment 
In Elev. Console 



const 



12-lS 71 



A-B 



Supp #1 



Delete Annunciator 
Boxes from 601.00 



ens 



A-B 



400.304 



r ire Stop for Main 
Uobby Panels 



A-B 



400.305 



Fre-DriLl holes in 
Toilet Partitions 



IA-B 

(SG) 



■$ '7-TI 



400.306 



Rev. to Local Elev. 
Lobbies - MYA 



A-B 



2-11-71 Cf-Atf 
U4* 6-SrH(A-Aa) 



400. 307 



Revise Glass at Sky 
Lobby Doors 



A-B 



400.308 
400.308 
Rev. #1 



Temp . Obstruction 
Lighting 



A-B 



Temp. Obstruction Ltg, 
on Towers & €ranes 



:ohvt 



4-21-71 



A-B 



1094 f n-i\ 



SHEETS 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF *. I* -73 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 


. to 

w; O 

mi 

o 


H en 
r-O 

8* 


UJ 

l~ 

O 

O 


z" 

1- 

(O 
UJ 


TO 


DATE 


cn 
a: 

UJ 


< 
>- 


cr 
o 

X 
V) 


m 

UJ 


_J 

cc 


<* 
a. 


CD 
UJ 

m 


0^ «^ 

ERS 


MYA 


SHCR 


JBB 


JRLA 


PA 


BES- 
ESTIM. NO 


402.309 


Arch. Coordination 


A 


EPS 


/.25-7/ 




• 




















A-lZl 


2-/-7Z 














403.310 


Arch. Coordination 


B 




A 25-7/ 




V 




















BS5 


1-29-71 












(07^ - 7- Zo-7» 


400.311 


Rpv Toilet Fvhan«!f 
Risers (Field) 


A-B 


CoiiST 






• 
















• 




4-136 


^\ 












lotfi- 6 •"?•"!/ 


400. 311 
Supp #1 


Do 1 oca te EIpp Emi i r> 

7th Fl. M.E.R. 


A-B 




5-27-71 






W 














i 
















> 




400.312 


Revise Ceiling at 
Lobby Floors 


A-B 


EES 


1-27-71 










• 












* 


A- 14 1 














tlt3-7--»o>-)iM-fi&> 






































B- i°4 














1008- 6«H-t| 


&- loQ 


5*-U-7I 


Supp ffl 
400.312 


Inter terence bet. 
Fixt" s & St. Steel 


A-B 


Et?S 


S -27-7/ 




• 


0 


0 










* 


• 


• 


b-l4o 
















400.313 


Omit Fuses in 
Specified Locations 


A-B 
(SG) 


CokIST 


2-2-7/ 






0 












• 


• 




A- 1ST 
E>-9o 
















Kev. #1 
400.313 


request 

Cancel original change 


A-B 
(SG) 


CofJST 


3-^-7/ 




• 














0 
















N / 
' A 






400.314 


DLcniRg un ricixn Loooy 
Swine Doors 


A-B 


CoUST 


C-/-7/ 




• 














m 
















4---3.6-TI) 






















































400.316 


Mock -Up 


PAB 




3-4-7/ 






• 














0 




































































400.318 


Rev. Alarm System 
Elim. - Main Lobby 


A-B 








• 














0 






A-ISI 


















Spkrs. From 601.00 















































































































































QMFFT A-B-25 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



HATF 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



TRANS- 
PROJJ MITTED 
IAREA 



tOJ 



TO 



DATE 




402.319 



Tenant Corridor 
Electrical Work 



A . 



^.1 n 



402.319 
Rev. #1 



Cancel Part of 
Bulletin A-148 



1 ie>ii 



400.320 



Coord, of SW/BD Feeder 
Designations 



A-B 
(S-G) 



3-S-H 



40Q.321 



Revise Elevator Contro 
firing for 120 Volts 



Increase size & capac- 
ity of FE-99 



3.9.7/ 



402.323 



110th Fl. Slab Opening 
Channel 4 



s-9 7/ 



400.324 



change Lamp Types and 
fixture Quantities 



All 



3H-71 



400.324 
Bpv. #1 



I*. 27-71 



400.324 
Raw, fl? 



Ail 



21-7/ 



400.324 
Rev. #3 



Add 1,000 FA2 Fixture 
to Contract 



A-B 

MI 



II- /■ 72 



400.325 



Itemized Changes in 
Fixture Quantities 



A-B 
(S-G 



Co»/iT 



S t* 71 



400.325 
Rev. #1 



Revision to Original 
Change Request 



Change Quantities of 
Type A & E 8 Fixtures 



400.325 
Rev- *2 



A-B 



KliT 



53-71 



400.325 



BpviRinn to Rev. #1 



C-OMSf 



tt-211 



y 



SHEET A-B-26 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF J-/5-73 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
1AREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



o 

<_> 



ACTION 
REQUIRED BY 




! BES- 
ESTIM. NO 



400.325 
Rev. #4 



Arrows for Signs 



All 



400. 3 24 
Rev. #5 



Make Fixture Quantity 
Change 



All 



Cofit>T 



2S7S 



400.326 



Elec . Coordination 
Illuminated Signs 



A-B 



400.327 



Substitute Wood Panel 
on Skylobby Floors 



A-B 



3-/f. 71 



, 400.328 



Arch. Coord. - Typ. 
Cell and Partitions 



A-B 



3? 3-7, 



400.329 



Fi reproof ine Ducts 



77?CC 



4-2,-fJ 



400.330 



Add Steel Lintels 
At Roll-Up Doors 



A-B 



2-34. 7/ 



403.331 



Add Lengths of Hose 
to Hose Racks 



■4-2-7/ 



n-Ki -71(f) 



403.332 



Recircuit Corridor 
Lights - TELCO Closet 



403.332 
lev. #1 



Cancel Original 
Change Request 



400.333 



Revise Lower Panels 
of Twin Main Chutes 



A-B 



400.334 



Splice Revisions in 
Primary Distr. Center 



A-B 



4 t 7/ 



4i, ./o-f-T/ 



402.335 



Four I temized Changes 
for TV Broadcasters 



4-gti 



'26/- /4./S<?/ 



400.336 



Change 5 Window Units 
to 3/8" Class 



A-B 



CO*/. ',7 



Ann .-na 



Support Angles at 
Main Lobby Columns 



A-B 



4 -V-H 



400.339 



2 Hrs. Fl. 44th &78th 
Encl. Escal. 45th Fl. 



400.340 



Change Walls & Ceilin 
in F.E.-99 



A-B 



SHFFT A-B- 27 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 3\*>nl 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
AREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



S3 



ACTION 
REQUIRED BY 




BES - 
ESTIM. NO 



402.341 



Change Lighting Fixt." 
on Fls. 3,4,&5 



iMi-e-ii-ii 



400.342 



Del . Itemized Painting 
for Mech. Equip. Items 



A-B 



Cortex. 



400.343 



Add. Pullbox 
Coordinate Feeders 



(EGP) 



\M.i-i4-TttO 



400.344 



ALter. FL. blabs tn 
Clos. Near Stair #3 



A-B 



6-t- It 



1217-7-6-7/ 



402.345 



Arch. Coord ina tion 



EEs 



400.346 
400.346 
Supp #1 



Non-Stop Return of 
Elev' B.-Eeaer . Power 



A-B 



£- 14-7/ 



Add Fireman^ 
Emer. Services 



A-B 



COUST. 



823*71 



400.346 
Supp #2 



Hinged Faceplates 

fnr f f rpman ' c Svr 



A-B 



CONST. 



12-15-7/ 



400.347 



Revise cat -walks 
at splayed corners 



A-B 



6-21-71 



400.349 



3 Itemized Changes 
Balanced Swing Doors 



A-B 



ERS 



1-1-71 



I34S-S-72-1! 



402.350 



Arch Coordination 



ERS 



6-25-71 



400.351 



1/4" Glass - Revolving 
Door Encl. Walls 



A-B 



-7-1-7/ 



400.352 



Elec. & Plumbing For 
Window Wash. Equip. 



A-B 



1 



i 



W13- !!■'»•-■»'(*) 



400.353 



Rev, Fixt. Support 
Frames - Coord. 



A-B 



1 1 



SHEET _A=Bi28 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF B-\*>m 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
IAREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



. in 
"I 



t- 15 



ACTION 
REQUIRED BY 




BES- 
ESTIM NO 



402.354 



Substitute Motor And 
Starter-Fan E-75-14 



7-Z3-7/ 



I4I&- lt-8-11 M 



403.355 



Arch. Coordination 



EES 



©•2-7/ 



-.4^.72. M 



402.356 



Arch. Coordination 



ERS 



8-2-77 



Coord. Spklr. Alarm 
400.357 System w/Pl. Install 



A-B 

SG 



6-2-7/ 



Enclose (1) Elev. 
402.3 58 Lobby ftreA -7th fl. 



ERS 



8-18-7/ 



Rev. Emerg. Feeders 
400.359 for Nev Emerg. Loads 



A-B 



EI?S 



8-25 71 



J359-H-30-7/CB) 



Elec. Conductors to 
402.360 Ltng.Prot & Grndg. 



EES 



400.361 



Exterior Wall 
107 to 110 Fir. 



A-B 



S-I3-TI 



Toak Trim at Rear 
400.362 Wall - Elev. Lobbies 



A-B 



ERS 



8-27-7/ 



l Sto-S-io-ia. (a) 



400.363 



Install, of Thermo- 
couples at Spandrels 



id n i/ 



Changes to W. Wall - 
403.364 Concourse Level 



ERS 



|o-4 -"71 



400.366 



Mock-up of Dryvall 
Corner Guard 



A-B 



CoUST 



10-12-7/ 



2 HR. ceiling Skylobby 
Corr. Intersection 



400.367 



A-B 



EES 



Commence Req. 1 Year 
4.02,368 Install, Ma int. Serv, 



Obstruction Lighting 
400.369 W/tatest roof design 



A-B 



11-6-7/ 



qHFFT AB-29 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 3.'S.73 



CHANGE 
NUMBER 



400.370 



CHANGE 
DESCRIPTION 



PROJ 
UREA 



Substit. in Type "A" 
Sign Faceplates 



A-B 




400.371 



403.372 



Wiring & Controls 
Inter-Elev. Sign 



A-B 



Arch. Coord. 



400.373 



Rev. Skylobby 

ain Corr. Ceils, 
ool Storage 

Enclosure 7th MER 



400.374 



A-B 



402.375 



Arch. Coord, 



403.376 



Reduce Fuse Size 
in SW/BD "SPBL" 



400.377 



Prov. Spare 
Fuses 



ALL 



402.378 



400.379 



Arch . Coord . 



Wiring For Sprink. 
Flow Alarms 



A-B 



403.380 



400.381 



Arch. Coord, 



Relocate 6" Fire 
Standpipea 



A-B 



400.382 



Window Washer 
Storage Area 



400.383 



402-384 



Tenant Entrance Drs, 
and Bucks 



ALL 



Locksets For PANYNJ 
Tenants ._ 



403.385 



Locksets for PANYNJ 
Tenants 



K00.386 



Rev. Type "C" 
111. Signs 



A-B 



«SHFFT A-B-30 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



EOJ 



TRANS- 
PROJI MITTED 
AREA 



TO 



DATE 



REQUEST 
FOR 



. to 



□:</) 

ID 

3* 



ACTION 
REQUIRED BY 



ISSUED BY 



ERS 



MYA 



SHCR 



JBB 



JRLA 



PA 



BES - 
ESTIM. NO. 



400.387 



Type E-8 Light. Fixture 3 
for Elev. Lobby A-B 




400.388 



Revise circuiting to 
44th & 78th Fl Skylobb 



A-B 




400.389 



Add sign No. 23 
at West Wall 



A-B 



8-7« 1^- 



403.390 



Modify chain mount, 
of 64 Crystal Chand. 



B 



400.391 



Assemble test 

Panel for Glass Door 



A-B 

SG 



409.392 



Add Hardware Sets To 
Sched. of Sets 



A-B 



400.393 



Update Dwgs. For 
Bus Duct Risers 



A-B 

SG 




400.395 



Add 7' door to 
E.M.R. on 110th Fl. 



A-B 



400.396 



Approv. For Use Of 
S/S Recept. Plate 



A-B 
(WE) 



403.397 



Add. Of 1^" Hose 
To Ho se Ra c k 



B 



4-23-72 



B-2£>4- 



«13-7i(p 



msta 11 fans on trans?" 
on 41, 75, 108 fl. M.E.R 



400.399 



S-4.12 




4Q0.4QQ 



Steeplejac Authorized 
to proceed w/Design 



A-B 



400.401 



Add flashing for roof 
Penetrations 



A-B 



A- 288 



400.401 
Sudd #1 



Flashing for Vent 
Stacks 



A-B 



SHEET 



A-B-31 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



OATF 3 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
(AREA 




402.402 



Arch . Coordination 



400.403 



Indexing Design- 
Rev. Contract Dwgs . 



A-B 



400. 4Q4 



Install Lwcite Panels 
at End Post - Main Lobfiy A-B 



400.405 



Extra Work to 
Contract WTC 541.00 



■402. 406 



Revise Layout of 
Pump Room 



402.407 



Modify Heat 
Exchanger 



A-B 



402.408 



Feasibility Study- 
Expansion of Aux.Wate 



A-B 



402.409 



Revise Contract Dwgs, 
Switch . gear Room 



A-B 



Delete H o od Paneling 



Provide Add' t' 1. Volt J 
Wire Amp. Outlets 



A-B 



/.oo .411 



Revise Control Wiring 
for Domestic Water 



A-B 



400.412 



A-B 



402.413 



Furnish and Install 
Floor Outlets 



A-B 



402.413 
Su pp. #1 



Provide Wiring for 
Floor Outlets 



<SMFFT A-B-32 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 3- 15-73 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 




ISSUED BY 


Q 


C0NTR 
DwGS 


w 
h- 
C 
D 
O 






JRLA 




TO 




s' 

m 


is* 

UJ 




SHCR 


CD 
CD 


_1 

cr 

-> 


a. 


in 
to 


ERS 1 MYA 

i 

i 


SHCR 


JBB 

W fcrf 


PA. 


BES- 
ESTIM. NO 


















































402.414 


Provide Valved Outlet 


A-B 




824. -72 




• 




















3-2*3 








fZt-72fy) 








402.415 


Arch. Coordination 


A 


£KS 


8-29 72 










# 














^ Sot 


S-Zf.72 














402.416 


Furnish Add't'l. Curve 
Laminated Safety Glass 


1 

A-B 


C0"S7 


9>2C72 








































402.417 


Arch . Coordinat ion 


A 


ER&S 


11/3/7 




t 






• 














4-3/4 


//■/o.72 












- 


402.418 


Louvers at 110th Floor 


A 


OWT. 


f2-4- 72 






0 














* 




















400.419 


upuace E> leccricai 
Tower Drawlnns 


A-B 




f 2-* -72 




• 














* 






































































































































































403.423 


Kev. ocsir v l vest, 
and Lighting 


B 








• 












• 
















K 








402.424 


Provide 2. b Chilled 
Water Valves 


A 








• 




• 








• 






# 


















403.425 


Center Core Closet 
Fl's 83-107 


B 




J. 7 IS 




• 






• 































































































































































































































SHEET A-B-.33 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


1 

PROJ 
AREA 


TRANS- 
MITTED 


DC 


FC 


>R 


> I 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 


ISSUED BY 


TO 


DATE 


. -si 


a in 


QUOTE 


»- 

i/i 

UJ 


ERS 


<t 
>- 

5 


£C 
O 
X 

to 


CD 
CO 
~} 


JRLA 


** 


<r> 

Uj 
CO 




UYA 
MIA 




IQ D 
JO D 


r 

jrla; pa 


BES- 
ESTIM. NO 


































































































































































































































































































































































































































































• 

















































































































































































































































































































































































SHEET 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE ±±s±± 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PRO 
lAREAl 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



. to 

s » 



(Ten 

8* 



ACTION 
REQUIRED BY 



UJQ 



=5 
CD 



ISSUED BY 



ERS 



MYA 



SHCR 



JBB 



JRLA 



PA 



BES- 
ESTIM. NO 



433.009 



Relocate Emergency 
Alarm Panel 



£R5 




Supp . fll 



Relocate Equip. From 
El. 264' to El. 294' 



^-64- 



&-21 



V»«-70 



&t2 - A-7.70(l-A> 



Supp. 12 



Security Room TeLe- 
printer & Annunciator 



const. 



S*17- I0.&.70 



433.019 



Elev. Signs, Direct" y 
Lanterns, Orn. Metal 



A-B 



US 



4.1-61 




< A-B> 



140- 7* IO*&*T<A> 



Add. #1 



Bldg. Directories Onl; 



A-B 



ER.5 



<A-©> 



1*4- I'IS'TI 



433.051 

Supp. ffl 



Proposed Security 
Room - Elev. 294' 



"57" 
(SG) 



ER5 



5&S- TW»-7tf<M> 



433.061 



Increase Snow-Melting 
Feeders 



A-B , 
(SG) 



t*5 




*>40- \ C>-lo 



433.098 



Include Painting In 
PDC & Substations 



A-B, 
1 SG) 



IZ-8-70 



411.107 



Provide For 

Tel ■ Installations 



,A-B, 



tR5 



■2.2^-71 



433.111 



Cross Connect CW 
Risers to Tower "B" 



491.001 



Raise Lover Working 
Point of Escal. 



/2-4-12 



SHEET A-B-M-l (M iscellaneous) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 3-n.i3 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 


ISSUED BY 


. t/i 

<n * 

a 


<t(n 
t-o 

3* 


Im 1 

O 

o 


t- 
0) 

UJ 


TO 


DATE 


CO 

a: 

UJ 


< 
>- 

5 


OC 
O 
X 
CO 


CD 
UJ 


_J 

<r 
-> 


a. 


cn 

UJ 
CD 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA- 


BES- 
ESTIM. NO 


500.087 


Revise Pump Pi at form 
Soacinc 


A-B 




































^^^^ 








































































































500.281 


j item, onanges to 
Fl. Marble & Traver. 


A-B 












• 












• 


• 
















filQ- II.V4TO 


Sunp #1 


i^oncraccor no rill 
All Fl. Travertine 


A-B 




1-1411 






• 














• 




















500.359 


Mrul A IM v^uro c f" 

Wire Connection Box 


ALL 








t 


• 


« 










• 


• 


• 


&- iftft 












«.-%e.-l i 


to**- f '-il 


500.349 


Extend Ground Bus 
In PDC Switchgear 


A-B 




























































































500.409 


Mfwl *f fv IT 1 itr\r aop ati f" 

Ftxt's - Knockouts 


All 


C0M31 






• 


• 












• 


• 


* 


3 It / 
































































500.432 


Toilet Partitions 


t\ a 

SG 




m«-ii 






• 


• 












• 


• 


































































500.445 


In lieu of Venule. 


A-R 

SG 








• 


• 


• 


• 






* 




• 


* 


































































500.454 


Substit. in Back-up 
Escal. End Panels 


A-B 

<SG) 










0 














• 




















(299.804 

































































































A-B-M-2 (Miscellaneous) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 

AftFA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 




ISSUED BY 




. -n 
* o 


p« 


UJ 

O 

o 


ESTIM, 






TO 


DATE 


V) 
C£ 
UJ 


< 
>■ 


SHCR 


CD 
£D 

-> 


JRLA 


< 

n 


in 

ID 


ERS 


MYA 


SHCR 


JBB 


1 

JRLA 


— i 
PA. 


BES- 
&o i im. nu 


500.473 


Revise Address Header* 
in Building Directoric 


A-B 

5 


Cmn*f 








• 














0 




















500.475 


RRA Indexing for 
Key Control System 


All 










• 






























to 




500.498 


Prime Coat, on Hollow 
Metal Doors & Frames 


A-B 










* 














0 




































































502.509 












0 






• 
















7U--TZ 


— ^ 


— 










502.529 


TELCO and Channel 
Space Changes 


A 




41 71 




0 




• 


• 








• 




• 


A-*7Z 
















mH 






J- -*/ 
t-tr. 7Z 


































A -247 
















500.534 

SOPP. #1 


Wiring to Domestic 
Water Pump Controls 


A-B 

(SC) 




bf-Cnt 




t 














• 
















U. 7 >7I 






















































500.554 


Contractor to Pre-paic 
A-4 Fixture Trim 


: 

A-B 


QQMST 


/I 






• 


• 












• 


• 














(M) 


*lj*S-?-4-t/ (A) 


SO? . 555 












• 




• 










* 




• 


LffliS 










,*.T<m — 






w - hw;m 


4-5 72/M) 




















































500.581 


Credit on Fire Alarm 
System Wiring 


A-B 


CONST 


7- $ 71 






• 














• 
















* 




































































































503.587 


Furnish and Install 
Additional Mirrors 


R 


const 


7>M-7/ 






• 


• 












• 


• 














*■ 

<SMJ) 





















































SHEET A-B-M-3 (Mi scellaneous! 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



CHANGE 

number! 



CHANGE 
DESCRIPTION 



PROJ 
1AREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



a 



I* 



ACTION 
REQUIRED BY 



3 

CD 



ISSUED BY 



ERS 



MYA JSHCR JB8 ! JRLA P A 



BES- 
ESTIM. NOJ 



500.662 



Install Directories 
F & I Glass & Glazing 



A-B 



9-/3-7/ 




503.720 



Revise Contract 
Drawings for Ramp "H" 



ISGi 



t-3-72 



500.785 



Built-up roofing at 
M.E.R. Setbacks 



A-B 




500.785 
Supp. #1 



Provide Secure 
Roof Surface 



£4S 



592.020 



Relocate Riser 
Taps and Valves 



/2-/S-.7Z 




r 



SHEET A-B-M-A (Mi scellaneous) 



• th£ world trade center 



STATUS OF CHANGES 



DATE _ 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
[AREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



en * 

Q 



dm 
u 



ACTION 
REQUIRED BY 



ISSUED BY 



I 



ERS 



MYA 



SHCR 



JB8 



JRLA 



PA 



BES- 
ESTIM NO 



6O0jO05 



Flex. Metallic 
Conduit For Fixt, 



A-B 



£A>S 



at* 



602.053 



Elevator Car 
Protection Pads 



600.116 



Install H.M. Door 
and Frame 



A-B 



EQ3 



f'3-71 



600.138 



Install Conduit & 
Wiring to Otis Control 



A-B 
(SG) 



HAH* A. 



t/.T2 



SH -It/ 




602.151 



Proceed Immed. w/ 
Constr. As On Dvg. 



S. JS-7X. 



4-756 



602.190 



Install 60' of Pipe 
in Ceil. 78th Fir. 



4- t* 7l 



I&77 -7-M-73.fr) 
S7T9 - S -* -n(p) 



603.247 



Provide 2 Holes 
in Elev. 294' 



S-/7-H 



0-/9C 




1-4S- />$-7J fAi 



750.076 



Rem. Control Tenant 
& Public Lighting 



A-B 
(SG) 



A-f/S 



QS7 



5HEET A-B-M-5 (Mi scellaneous) 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 

A DC A 

AREA 


TRANS- 
MITTED * 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 


ISSUED BY 




a 


1* 

8° 


O 

o 


1- 

1/1 
UJ 




TO 


DATE 


ERS 


< 
>- 


ShCR 


JBB 


JRLA 


CL 


</> 
Ui 

01 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA 


BES- 

to 1 IM. NU 



















































































































































































































































































































































































































































































































































































































































































































































































































































SHEET 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE _ 



CHANGE 
NUMBER! 



CHANGE 
DESCRIPTION 



TRANS- 
PROJ MITTED 
(AREA 



tOJ 



TO 



OATE 



REQUEST 
FOR 



ACTION 
REQUIRED BY 



2 
CD 



ISSUED BY 



ERS I MYA ISHCR JBB 



T 



i BES- 



JRLA! PA lESJm H0 



120.301 



Change 2U Fl. Core 
C^os. to Tenant Space 



7.7.7.7a 




B-7--70 



+l. 7 - + .t+.7t(A) 



123.601 



Rev. Toilet No. 2 
on 83 Fl. 



/2 z ra 



123.601 



Rescinded Org. 
Change Request 



J.//. 7/ 



009.023 



Extend Public Corrd 
on 17 FL 




14-70- /*a*.»aCM) 



009.032 



Post Office Dept. 
Space 



6- //•?/ 



A-B 



fl-/// 



#'3« 7/ 



rt - 3-7-7/0"* 



009.063 



Order of Blank Keya 



009.082 



Construct Temp. 
Pedest. Vfalkwav 



(SG) 




009.090 



Suppy. & Install 
Uni i Covering 



Coti ST 



4- 11-71. 



009.157 



Furnish Hardware For 
Attic Stock 




009.158 



Relocate Truck Pit 



£*5 



/S-/-72 



009. 162 



Remove Half of Clean 
Outs For Sump Pump 



(SG) 




009.225 



Replace Exist. Tee- 
Bolt Hinged Manholes 



SG 



t«"S7 



009. 207 



Add Door Between 
Stair 3 & Elec. CI. 



A-B 



"C" 



SHEET A-B-T-l (Te nants) 



* THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE */s-7S 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



TRANS- 
PROJl MITTED 
[AREA 



OJ M F 



TO 



DATE 



REQUEST 
FOR 



Q 



1 V7 

8* 



ACTION 
REQUIRED BY 



UJQ 



ZD 
CD 



ISSUED BY 



ERS 



MYA "SHCR! JBB ! JRLA 1 P A 



r 



i BES- 
ESTIM. NO 




010.704 



Credits for paint of 
LU fl , 



fZ/7 7/ 



4- 2*2 



3.9- ~*2 



07 S. 401 



Change 15 f 1 . core 

ring t-ri fpnanf- sparo 



4-87 



7./«>70 



767 



- //.//> 7a (£■} 






1 1 q _ 7m 



Change 10 fl. core 



//- <?-7<J 



9 7-7o 



nn.nm 



Hold on interior 
finishftfi 9 f 1 ■ 



no- 002 



Hold on interior 
fins. N. Quads, 10 fl 




37- ?o 



lTi.202 



sub-metering for the 

N V Ti-fln a^ Ant-h. 



+•'7 72 



6-2-72 



SHEET A-R-T-2 (T*nantO 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 3 'S. 73 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 

ADC A 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 

NO- 






ISSUED BY 




* « 
tn * 
o 




QUOTE 








TO 


DATE 


t- 

Ul 
Ui 


to 

K 

ill 


MYA 
SHCR 


CD 
CD 

— > 


JRLA I 


a. 


iu 
ID 


ERS 


MYA 


SHCR ! JBB 

1 


JRLA 


r p.A. i BES - 

M jESTIM. NO 


ads ri7fi 


Del. 13KV Qables & 
splice cab #3, 16 


A 

(HE) 








• 




• 










• 








— — -?> 






























































Ans 1Afl 


Install eraerg. cables 
from emere. G.R. room 


(NE) 


D O £ 






• 














• 






















































































































407.004 


Del. Escal K-l & 
srflfr K-ft, Rev. ST.K-4 


B 

XSG) 


w ~ 


4 •? 7-7/ 




* 














• 




• 




It- 2*- 7' 






/■ /*<7Z 






17*/- 7X(0) 
/ffft '*>•* ■ 7* ("> 




/a ■ j « 7/ 




































il*S- 7/ 








/X3-7/ 




/SS7- 


Supp #1 
407.004 


Locations of Liberty 
St. bridge 










• 




















6$ -239 


7*3/". 7/ 
3/- 72 












73. (A} 


































































































407.006 


Finalize arch. & struc 
design 1n_hnrpJ 


- * 


CCS 


/2-/-1/ 




• 




• 


• 




• 












— ^ 


— ^ 




7 *9 '72 (p. 






























































407.009 


Changes to Dwgs & spec 


S-G 




JS- 73 




• 






• 






























443.002 


Rev. Sub. Stat, sw/bd. 
for T.V. elec. reqts. 


A 








• 




• 










• 




• 
















S-€-70 


*-7* 


4 13L-70 



















































































































































SHEET A-R-T--3 fT anant) 



,iE WORLD TRADE CENTER STATUS OF CHANGES DATE_£^Z£ 



NUMBER 


CHANfiF 

wnMilUL 

DESCRIPTION 


PROJ 


TRA 
MIT 


NS- 
TED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


2 
1- 


ISSUED BY 






m * 

Q 


t-o 

OO 

o 


►- 

c 

O 






JRLA 


AREA 


TO 


DATE 


S 

t- 

</i 

UJ 


c/> 

Ui 


MYA 
SHCR 


LU 

CD 


< 

_J 

cr 

—> 


< 


Uj 
CD 


ZD 
CD 


ERS 


MYA 


SHCR ! JBB 

1 


PA 


BES- 
ESTIM. NO 


































































































































































































































































































Job No. 
770.542 


Sprink. Installation 


A-B 








* 












• 






• 










if * 

a * ■ * * J 
























































































































































qqi ini 


4 Items hold on 
fl 


A 










• 














• 




















op"; qrw 


Del. Fl. tile on 
55 fl. 


A 


<Z>*JST 








* 














• 




































































<m. sia 


kdd't. Items reqd. 


A 








• 






• 








• 
















* 






















































995.521 ■ 


Add. of 25' of IV 
Hose 


A 




'A 2772 




• 






• 






• 












<^'' 





























































SHEET A-B-T-^ (T enants) 



,t WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF J-'*™ 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 

APPA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 




ISSUED BY 




"I 


I* 


Ui 
1- 

o 
o 


VI 
UJ 




TO 


DATE 


ERS 


<T 
>- 


a. 
o 
x 
cn 


CD 

m 
—> 


< 
_» 

a: 
— » 


n 


in 

UJ 
Qj 


ERS 


MYA 


SHCR 


JB8 


jrla| P A 

i 


BES- 

ccTiy un 


































































































995.531 


Dfts ign re in forcing 


A 




J- 7- 7 3 




# 










# 



























































































































































































































































































































































































































































































































































































































































































































A-B-T-5 (Tenants) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 3'B-73 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 


. in 

v 19 


CONTR 
DwGS 


QUOTE 




TO 


DATE 


ESTIM. 


ERS 


MYA 


SHCR 


JBB 


JRLA 


tL 


CO 
Ui 


ERS 


MYA 


SHCR 


. JBB 


JRLA 


PA- 


BES- 
ESTIM. NO 


















































160.002 


Fl. opening bet. 

col. 115-117 Fl 110th 


A 




CRS 


3-30-7/ j 








# 




0 








• 


^-164 


"t-IB-7 1 














160.003 


c lve l l6HS ior 
Channel 4 Space 


A 


ER.S 


1-7-7t 










# 






• 






• 




72. 












'StC" 5't*?.-j3 Fa) 






Supp #1 


X i U V i-UC DalllLCLL J V* i. t( 1. 11 v 

only for Channel 4 


A 








# 




0 


m 






# 






• 




1 














160.004 


Thrpe t terns f or 
Channel 2,9,31 


A 




^ (0-11 


















# 




• 












4-5-72 




"5*6- f'J J7Z /*) 


A-1I4- 




160.005 


Re locate roof drain 
and Elec. Conduits 


A 




u-15 -li 








0 


0 






• 


0 






A-?14 








3l#'72ff> 








• 


A-Z10 


l-JLS-72. 








160.006 


Relocate wall at 
Tel. Clos. Fl. 104 


A 




12-lS-H 




• 




• 








• 






• 


A-*5a 










> 




lfi«- 6 l>71 


160.007 


Demising Wall 
for Channel 7 


A 


ERb 


(1.-27-7 1 




0 




• 


* 








m 




• 


A-Z16 










EH -72- 




rsn- 2-*S-12<£) 
















































Ifc70- t (*) 


160.009 


rrovLae aiTBLns ror 
Broadcasters - 110F1. 


A 




2-IA--72. 




0 




• 


0 












• 


A-741 


4-1-72 


























TH-7*<M> 


160.010 


Tn ahfl 1 1 Hn*** ^t-tr\T*W 
lllaLal. J. KX Uv LWUL 

at 108th Fl. M.E.R. 


A 


CR^ 


















• 
















4'5'7Z<fO 












160.011 


Arch. Coordination 


A 




2-2J-7Z 






















• 


£.-7-35 


a. 24-71 
7.-K.-7Z 














160.012 


Tnfitfll 1 S Dpmlslnp 

Wall for Telco Rm. 


A 


EJcS 


3-W-72 
















• 






• 












^^^^ 






160.013 


Quotation with the 
transmitter only 


A 




S-S72 






• 














# 
















wtc no.w> 




160.014 


Quotation for Antenna 
& transmission Line 


A 


Co/ijt. 


5-ft-7Z 






0 














0 





















































































































INDiCAr^i WOfiK ^^pLcntO SHEET A=a£0=lUEroadcaster» 



THE WORLD TRADE CENTER STATUS OF CHANGES DATF 3-5--7S 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRA 
MIT 


NS- 
TED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 




. to 

-I 


IE to 

t-o 

8° 


UJ 

1- 

O 

O 




TO 


DATE 


ESTIM, 


CO 

ce 

Ui 


< 
> 


SHCR 


CD 
00 


JRLA 


< 

a. 


UJ 
CD 


ERS 


MYA 


SHCR 


. JBB 


JRLA 


PA- 


BES- 
ESTIM. NO 


















































160.002 


ri* opening Deli 

col. 115-117 Fl 110th 


A 





3-50-7* j 






# 


* 




# 








• 


.VI64 


fc-IS-7l 


— , 


. >>• 








, „ 


160.003 


[ lvc J. LclUo J.UL 

Channel 4 Space 


A 




1-7-71 








# 


* 






• 






• 




I0> *»■ 71 
















ll-l7-1l 


160 003 
Supp #1 


PrnvH dp sanitarv drain; 
only for Channel 4 


A 


E.R.S 


b-HlZ 








# 








• 






• 
















l«.<*7- T-io.-ja (,►) 


160.004 


Three Items for 
Channel. 2j9j31 


A 




1-10-11 




# 






* 












# 




ll'Z - TI 












H5t.4rt.71 I?) 
i5*t- f-iJ-fX. 






160.005 


Relocate roof drain 
and Elec. Conduits 


A 


tRS 


H-l5 -11 








# 


* 






• 


# 






A-?I4 
















• 


A-ilO 


l-ZS-72. 








160.006 


Relocate wall at 
Tel. Clos, Fl. 104 


A 




IZ-lS-11 










* 






• 






• 












) \> 




18*2- 6. 1-71 


160.007 


Demising Wall 
for Channel 7 


A 


£R.i 


11-27-11 






















• 


A-Z16 


i--2 5*71 








ELV7L 




em - Z-2.S-72*T£) 

\sqia-i-4.».7i 
















































1 fc70 - t-fl-72. (A) 


160.009 


rroviae urains ror 
Broadcasters - 110F1. 


A 


E-RS 


2- 14-71 








• 








0 






• 


A-241 


4-1-72 












I00O- S'-ZS'TX(p) 


A-18 1 






4.V7» < f> 




4 -215 


T'l^-7fl':M> 


160.010 


lllaLdL 1 u UL LWUL 1^ 

at 108th Fl. M.E.R. 


A 


CE-5 












* 






• 










fr 






4,S-7C<M> 




^— - 






7-IV-72<M> 




160.011 


Arch. Coordination 


A 


EKS 


2-23-71 






















• 




Z.-IU-7Z 














160.012 


Tn*5t"nl 1 S Df»m1 ^i nt? 

Wall for Telco Rra. 


A 


EJ£S 


















• 






• 












^^^^^^^^^ 






160.013 


Quotation with the 
transmitter only 


A 


Con; t. 








• 














# 
















-r 

WTC UO.ftO 




160.014 


Quotation for Antenna 
& transmission Line 


A 




56-72 




































* 





































































































/= IND.CA-HFS W!>CK ci^pLeffcD SH EET A=Ji£a=lUaroadcaster>) 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE 1^121 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


1 

PROJ 
AREA 


TRA 
MIT 


NS- 
TED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 




* CO 

cn i 

a 


P 


QUOTE 


ESTIM, 


TO 


DATE 


co 
a: 

UJ 


< 
>- 


SHCR 


ai 


JRLA 


< 

0. 


to 

UJ 
CO 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA 


BES- 
ESTIM. NO 


160.015 


Install wire mesh 
partition - 110th fl. 


A 


ERf> 


7-2 0-7 2 




* 






• 








• 




• 












H.iO 






160.015 
Supp #1 


Defer design of the 
wire mesh partition 


A 








• 






• 
















X- 














































































































160.017 


Replace existing 
corridor lights on HOt 


l A 








• 














• 


















p— ^ 
^— - 





































































































































































































































































































































































































































































































































































































SHEET A-B-TV-2 (Broadcasters) 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 

ADC A 


TRANS- 
MITTED 


RE 


Ql 
FC 


JE< 
)R 


>T 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 




ISSUED E 


1Y 

JRLA 




TO 


DATE 


. </) 

<n * 


IX 4» 

l-O 

o 


► - 

C 

o 


*- 

t/i 

UJ 


ERS 


<x 

2 


ShCR 


JBB 


JRLA ! 




cn 

UJ 


ERS 


MYA 


SHCR 


JBB 


r i BES- 
M |ESTIM. NO 




















































































































































































































































































































































































































































































































































































































































































































































































































































SHEET 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE ^-i&.73 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 


. to 

tf> * 

a 


ft tr> 
l-O 

8° 


QUOTE 




TA 

1 \J 


DAT t 


ESTIM. 


c/> 

K 
UJ 


< 
>- 

2 


SHCR 


JBB 


JRLA 


a. 


tn 

UJ 
CO 


CDC 
CnO 




euro 


.IRA 
ODD 







D A 

r. A • 


BES- 
ESTIM NO 


070.301 


Old PATH Terminal 
Renovation El. 285' 




£R 5 






• 






• 






0 


• 




• 








(Set 


■6. e. p.e 


) 






















































070.001 


A. 61st Fl-Banks B,C 


A 














































& D. Crossover 
















































1. 67th Fl-Banks, C 


A 














































& D Crossover 
















































PE No. 7 Opg-Fl 67 


A 








• 




4 


• 




* 


0 






• 




V 






























































070.001 


PE No. 7 & CE No. 6 
oprs. at 106th Fl 


A 






• 






0 


* 




• 


0) 


• 




■ • 










>/ 








(Post 
Award ) 












t 




• 


• 




• 


* 






• 


A-S' 


C 11 7o 




✓ 








1435-ll-Ml (w) 


17 




(1-a.o Ta(( 






































* 












070.005 


67th Fl. - Increase Fl 
to Fl. Ht to 16 ft. 


A 








• 






• 




• 


« 


• 














>/ 








(Pre 
Award ) 
















































070.006 


Review or Vertical 
Conveyor System 


A 








• 






• 






























070.007 


43rd Fl. Increase Fl. 
to Fl. Ht. to 14 ft. 


A 








• 






• 




• 


• 


• 






















(Pre 
Award ) 

































































































Indicates Work Completed eUCTT PANYNJ - 1 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE 3.^.73 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


T D A 
I KA 

MIT 


TED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 




. vi 

*P 
to * 

0 


t-o 

0 


»- 

0 
a 




TA 

1 u 


n AX IT 


ID 


a. 

UJ 


< 
>- 

2 


cr 
<_) 

X 

to 


03 
£D 


cr 

— > 


0. 


tn 
UJ 


CDC 

c n 0 


MY A 


cupo 


.inn 

ODD 


IR1 A 

Jn Ln 


P A 


BES- 
ESTIM. NO 


070.013 


Feasibility Review - 
Exh. Duct - Test Kitche 


1 A 






• 






• 


• 






• 






• 
















*^ ^7 *T — | A 4 * /I 

* * * 1 C ■ 7* fcl 
- »• (4-7tf 


















































070.018 


Models & Exhibits 
Feasibility Study 


A 






• 






# 


0 




• 


• 


• 




• 


















































































































070.021 


Elira. Stacking Area 
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i<r>4.R-!- J.<» -a 



SHEET Telco - 2 



THE WORLD TRADE CENTER STATUS OF CHANGES DATF J- -5.-73 



wflMNO C 

NUMBER 


DESCRIPTION 


PRO J 

1 f WW 

AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 


. i/> 

SCO 
Q 


CONTR. 
DwGS 


t- 

O 

O 


s" 

V) 
LU 


TO 


DATE 


CO 

tr 
ui 


>- 
5 


or 
0 

X 

to 


CD 

CD 
- > 


< 

tr 
- > 




UJ 
CD 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA 


BES- 
ESTIM. NO 


7J*0 017 


Controls & Indicators 

fnr SO HP Pmprtf Pum 


PUMP 








• 




• 










• 




• 












9-»l-l0 






















































7 no nu 


Pits to Install Ducts 

Th f 11 Uo 1 1 


SG 




1.\--TO 






• 














• 
















( 111.00) 




730 m s 


Recircuit - Telephone 

r \ n.«»r R f sprs 


A-B 








• 




• 










• 




# 


A -127 














T77- fc.-q.li (B> 


































































































7 30. 018 


Recircuit Telephone 
Closet on ten Floors 


(NE) 












































.730.019 


Req 1 ts Based on Revise 
PE & R Dwes. 


1 B 
(SG) 


GOUT- 






• 


• 


• 










• 


• 




D- IK7 












no. *L«o 


laifc- 10-511O11; 


















































Supp #1 


18 Emerg. Gen 
Conduits thru 7th Fl. 


B 

(SG) 




g-10 Tj 




0 




« 


m 






• 


• 




• 


6-l2.fi. 








It- 11 CP) 






mi- It.lfll (p-b) 


&r- s. 




8.1171 


O-. At 


Empty Conduits & 
Rushf nps - 9t-h Fl . 


fi 




011 71 




















• 




















Sunn #3 


Process W/ Cons t . per . 
T.nfpRt; schftdul p 


B 

(SG) 




|».IM| 








































1 1 ■ 1 1 1 1 — * ~" - ■ 

Sudd #4 


Interface for WTC 
Bids Contracts 


B 

(SG) 








• 






• 






• 


• 




• 


&- 

asms 








lO.fc-H (.M 










11. IS -11 










, 
























5^-175 




















/a- J. 7a 


Supp #6 


Revise Primary Air 
Duct 










• 




• 


• 






• 






• 


0-1*2 
















Supp #7 


. Extend 18 Telephone 
Emerg. Gen. Conduits 


B 












t 










• 




• 


or- 5 














m»-5'iMi. CO 



















































SHEET Tel no 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE $-i*ns 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 


. V) 
Q 


il 

o 


QUOTE 


ESTIM, 


TO 




ERS 


MYA 


SHCR 


m 

CD 

~5 


JRLA 


a 


BES 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA 


BES- 
ESTIM. NO 


730^X119 
Sudd tffl 


Reset Fl. Monuments 
flush to Fl. Tile 


B 


Const. 


i-n-71 








0 




hli 


> * 


Jit 


>(* 




) 


















730.019 
Sudd #9 


Remove & Relocate 
Partitions 


B 












# 
















































































730.020 


Revised Emer . Gen. 
Plant - 8/4/71 


EGP 




10-1-71 




9 




• 










# 


# 










^— 




•it- 


» 19* / *■ 




















































































































































730.026 


Install Concrete 
Platform 


SG 




IZ-2Z-H 




































IfT.f 0 




































































































730.029 


' existing cable 
rack supports 


B 




z-n-iL 








• 












• 










^\ 






-« 




730.010 


Relocate ducts to 
avoid cable holes 


B 




j-n-7i 








• 












• 
















T 

(5O2.0O> 




















































730.032 


Xllu LCI 1 li UUL L 


R 
D 


_C©r\lt 


3 7-72 








• 












0 




































































730.033 


Furnish & Install metal 
frames for openings 


B 


Q>nst. 








• 














r 
















* 

OtO* 0 0, 
711. OO) 




730.034 


Furnish & Install duct 
9-13 Fls. 


B 




J-3-7L 




















« 
















4 

<9<>2.oo> 





SHFFT TELCO - 4 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 5"*«-73 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



TRANS- 
PRO J| MITTED 
1AREA 



] 



TO 



DATE 



REQUEST 
FOR 



. in 



<T«> 
I* 

8° 



ACTION 
REQUIRED BY 




730.035 



Furnish & Install tarp£ 
to cover dlesel mot.ger 



COHST. 



730.037 



Cut riser mvllion 
cover at col. 350&110 



CDMST. 



5-28 -7L 



730.038 



Do work as shown on 
Pope.Evans&Robbins Dwg 



COM ST 



A-tl-72. 



730.039 



Alter 28 riser covers 
to accom. 9' ceiling 



C0MST 



730.040 



Do work as shown on 
Pope,Evans & Robbins D*fe B 



CONST 



A-2A7Z 



730.041 



Work premium time 
for hoisting material 



COHST 



4-2»-7Z 



730.042 



Cut opening in 10th fl. 



COUST 



730.044 



Install a structural 
Angle - 2" x 4" 



COMST 



730.045 



Work premium Time 
or expedite 10th fl 



wor c B 



CONST 



5-15 -71 



730.047 



Do work as shown on 
Pope,Evans& Robbins Dwg 



CONST 



730.048 



Shorten window drapes 



CONST 



S-12-72 



730.049 



Raise Honeywell Control 
Boxes 



S-21-71 



730.050 



Do the following work 
as shown on Dwg. 



$ 11 -12 



730.051 



Do the following work 
aa shown on Dwg. 



730.052 



Do the following work 
shown on Dwg. 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 3 15.73 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 


ISSUED BY 


. (ri 
w 0 

0 


0 


QUOTE 


ESTIM. 


TO 


DATE 


ERS 


< 


SHCR 


CD 
UJ 

—> 


JRLA 


a 


BES 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA 


BES- 
ESTIM. NO 


730.053 


Delete Hung Ceiling 


B 




■T'20.72 




















• 




















730.054 


Keiocate nixing coxes » 
Modify Pressure Ducts 


B 


co*r\. 








m 














• 




















730.055 


TnAtal 1 I"*»iTiT»OT"a i r v 1 1 oh 

j_ u «j w n ^ ^ ^ uiu w i_ ** i t JL a. k 1 1 

Provide ceiling tiles 


B 










• 














* 




















730.056 


Install Exhaust tan 
and Intake louvers 


B 




■7. lorn 






• 














• 




















730.057 


Provide Fire Stop 


B 










• 














* 




















730.058 


Install new Return 
Air Registers 


B 


CcHif. 






















* 




















730.059 


Enclose High Pressure 
Duct 


B 


Ceri5T. 


6-H-72 






• 














* 


















■ — ■ - ■ ■ - 


730.060 


Work Premium Time 


B 




8 21-72 




















• 
















If 




































































































730.063 


Authorize Contractor 
to work Premium Tine 


B 


COM T 














a 


/=• 


0 , 


. L 






up) 
































































730.065 


Provide 2 Onpni nofi 1 n 

Concrete Wall 


B 


SVcX. 






* 






• 








• 








* 














































































































730.068 


Install 1 fuse & fuse- 
holder for ea. ballast 


B 


CONST 








* 














• 
















+ 





















































SHEET TFixio-6 



THE WORLD TRADE CENTER STATUS OF CHANGES DATF 



CHANGE 

Ml IliRPD 


«^ ft ft A Jfe ft 

CHANGE 
DESCRIPTION 


ft 

PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 




ISSUED BY 




. «/l 
X <? 
01 * 
O 


(Cut 
l-O 

s* 


t- 

o 

O 


ESTIM. 




TO 


DATE 


en 

cr 


<r 


SHCR 


JBB 


JRLA I 


< 
a. 


Uj 

m 


ERS 


MYA 


SHCR 


I 

JBB 'JRLA| PA 

: i 


BES - 
ESTIM. NO 


/ JU. U/u 


Auth. contractor do 
all unrk shown on dwe . 


B 


Co**T 








* 














« 
















(t/7) 




710 071 


ii ii u 


B 




/a- 24 -72 






* 














• 
















* 




730.072 


Provide sprink. syst. 
fnr TpIp.o F.l * 294 


D 
D 




72 






• 














• 





















































































































































































































































































































































































































































































































































































































































































































SHEET TEI£0 -7 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE 



rviAMAF 

WlMrlw C 

NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


RE 


Ql 
FC 


JEi 
)R 


>T 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 


ISSUED BY 


TO 


DATE 


*» * 

Q 


* w 


QUOTE 


t- 

(O 
UJ 


CO 

cc 


2 


SHCR 


CO 
CD 
—> 


JRLA ! 


CL 


</> 
UJ 

m 


c t~% c* 

ERS 


MYA 


oil 

SHCR 


inn 

JBB 




JRLA 

i 


PA 

PA 


BES- 
ESTIM. NO 



















































































































































































































































































































































































































































































































































































































































































































































































































































SHEET 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 



■ 

■ 

CHANGE 
NUMBER 

i 
i 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 


ISSUED BY 


o 






TO 


nATF 

UM 1 C 


tr tn 
z * 
o 


It- 

o 
o 


ESTIM. 


cn 

K 
UJ 


< 
>- 


SHCR 


CD 

m 
- > 


JRLA 


£L 


UJ 


ERS 


MYA 


SHCR 


JBB 




JRLA 

w 1 ^ 0^\ 




P A. 


BES- 
ESTIM. NO. 


isn.oni 


K.E. & Utilities for 
44th Fl. Coffee Shop 


A 








• 




• 


0 




• 


* 








A- U4- 






v/ 








(■1 | * i*' • ** V r / 

/ii/ * _ f T^n i ^ \ 
HI** A* L*>n 1 


• 






II . ifl ,1e\(t*< 


























































































> 








150.002 


K.E. & Utilities for 
78th Floor Coffee Shop 


A 


ens 






• 




m 


• 




* 


• 






• 




£•(5' to 






n/A 






- /-/S- 7/ (a) 


A- 107 


//• O'lo 


150.003 


Revs, for Rest. 

at 106th -107th Fls. 


A 




4- lZ-7o 




« 




9 


• 




• 


• 






• 




t*y * *~ f v 






/* 70 (Ml 






X.J- 7/ ^; 


A 1 1 C 




/to jd - 7« f^. 




































A 














20 ■"?/ /"/y 
Ao8- 6 ?-7/7^ 
/JS9-61-7/ (A) 




2. •/• 7/ 


















































/4ss-/J t-7/ 
//79- //-r- 7/ 






















































/jm- r-n-f-z (a) 

74/4-2- 4 /* -7* (A) 


1 jU, UUJ 

Supp #1 


Changes to Elevators 
For Club & Restaurant 


A 










• 














0 


• 








a. e> L Ll 


■o) 






■ 


LJV. uuj 
Supp #2 


Updating of changes 
to the Elevators 


A 








• 






* 






4 






• 


A- '^6 


J 2 ■ "2 7* fl 












/J~2.i - l- /4- 72 




S/8-7Z 




I_)U. UUJ 

(403.239) 


Revision to Facade 
at top of tower 


A<B) 








• 


• 




• 




* 






0 


• 


A-98 


$.f/-7o 










(4ooooJ 


« V. /• 53 

ffi"7 -//■/< '"To (A) 


150.004 


AQU LUO SCOp CO 

Elev. No. 7 -Svc. Tvl 


A 


















0 








• 


A-6-2. 


6-22-70 














150.005 


fl. for 2 escalators 


A 




12 no 














m 


























150.006 


Revise Fin. Floor 
Elev. on 106th Fl 


A 




12-N-7© 














m 












y 




tG><*-Tl(s) 










150.007 


Active Louvers for 
Rest . Kitchens 


A 




3-4-TI 


























5-/8-72 














150.008 


Relocate A/C duct 
Shafts - 107th Fl. 


A 


















0 








• 




&-tt>7: 




3>n>ft (<) 



























































y~ 1MD(CAT£^ work. C^pUeTeO ^MFFT A-B-DF-1 (D ining Facilities) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE JLA*l2* 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
AREA! 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



01 * 

o 



I* 

8° 



ACTION 
REQUIRED BY 




BES - 
ESTIM NOJ 



150.009 



Elevator Lock -Outs 
for Fl. 106 & 107 



Co ufT. 



150,009 

SUDD #1 



Pilot Lights & Anti- 
Intrusion Alarms 



C€>"*77 



150.010 
[690.004) 



Del. Slab Op ' g & A/C 
Shaft Fl. 106 & 107 



150.019 



Switches at Console 
Ilium. Type "A" Sign 



Co*/ ST 



//•//■ 7/ 



150.019 
Supp #1 



Add Signs at East 
& West of Core 



til* 7/ 



150.016 
Su pp #1 



Incorporate Food Serv. 
Elev. Bet. El. 294 & 3ty SG 



BR 5 



S-T1Z 



150.023 



Hold on Certain 
walls - Fl. 78 



150.023 
Su pp #1 



Subject walls released 
for const. (E l< a l«S 



wo 



,4 0** tp 



150.023 
_Supp #2 



Subject Ductwork 
Released for Const. 



A- 



fci LOU 



150.023 
Supp #3 



Erect end walls of 
local Elev. lobbies 



A-B 



( NO 



7*6 - 4 (£) 



150.025 



New Mech. Equip, tup. 
El. 294 



2.1^-72 



150.029 



Raised slabs & Revs, 
to core partition 



±50.032 



Truck Dock exten. 
South of Col. K70/4 



SG 



SHEET A-B-DF-2 (D ining Facilities) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 3 -73 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 




¥ o 
en * 

o 


1? 


♦- 

C 

o 


ESTIM, 




TO 


DATE 


w> 

XXL 
Ul 


<r 
>- 

2 


ShCR 


J SB 


JRLA I 


a. 


cn 


P DC 


MTA 




1 

JBB !JRLA| PA 

: i 


BES- 
ESTIM. NO 


















































690.016 


Provide all Sale & 
Work in Bulletin 


A 




C C-7X. 




• 












• 








































































































































































690.029 


Feasibility Study for 
Proposed Duct Ext . 


(SG) 




/2-2T-7/ 








• 
































































































































* 
























































i 

























































































































































































































































































































































































<;HFFTA-B-nF-3 fnTNTHft FACILITIES) 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 

NO. 


ISSUED BY 




. >/i 

¥ o 
<n * 

O 


«> 
t-o 


f- 

c 

O 


s* 

»- 

1/1 

UJ 






TO 


DATE 


CO 
q; 

UJ 


<r 


ShCR 


UJ 

tj 


«X 
—i 

tr 
— » 


a. 


in 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA 


BES- 
ESTIM. NO 



















































































































































































































































































































































































































































































































































































































































































































































































































































SHEET 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
UREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



a 



►-O 

z 
o 
o 



ACTION 
REQUIRED BY 




720.003 



NYS Changes Per 
Lease Agreement 



720,003 

SupP_. # 1 



>UP1 

720.003 
Supp. #2 



Revise Bus Duct 
Risers 



£«5 



El. 294 Changes Per 
SK-A-120/70 



(SG) 



£*5 



720.003 
SuprL #3 



Bus Duct Changes At 
11 Fl. & Future Use 



720. 004 



Rev. to N.Y.S. Water 
Coolers 



720.006 



Elec. Outlets For 
Water Coolers 



£A3 



720.007 



Escals. Bet. Fls. 
35-36, 37-38 



720.008 



720.009 



N.Y.S, Add't. Hose 
To Stqj.r Hose Rack 



720.010 



Add Metering Per 
JRLA Scheme "A" 



eft* 



720.012 
SuppI #1 



Release For Const 
Contr. 720.012 



COA/3T 



RE 



[720.012 
iiippl 47, 



Wording Change 
on SuppI *t 



(MO 



A.C Tl 



i . e. 



a) 



SHEET A-B-NYS-1 ( New York State) 



THE WORLD TRADE CENTER STATUS OF CHANGES DATF 3 '*- 73 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 

NO. 


ISSUED BY 


tf) * 

o 


O 

§1 
O 


QUOTE 


ESTIM, 




JRLA 




TO 


DATE 


c/> 

CK 

UJ 


< 


ShCR 


ear 


JRLA 


a. 


LD 

UJ 

UJ 


ERS 


MYA 


SHCR 


JBB 


i 

PA. 


BES- 
ESTIM NO 


































































































770. m s 


Revs, to dwgs. on 
Fl. 78/i 




Br s 






• 






• 






• 


• 






£>-/?/ 
















tf.tf.72 (m) 
























































//./7*£n) 










































//• I3-T^m) 
























































7?n nift 


Revs, to contract 
dwgs tor h J ri. 


B 


ER5 


/.a«>72 




• 












• 








£-/*/ 








S-t-4 -7VJ 








720. 019 


Rev. to toilets & 
H.V.A.C. & ref. req. 


p, 








• 




• 








* 


• 






0-/63 


J.j-72 






i-2-72 f>; 


7.7-72 






720.07.0 


Rev. to toilets in 

M V c; qpa^p 


R 




2.-1-7Z 




• 






• 






• 










S-J'72 


^- 




























































































































































7?n.n?6 


Relocate s/s glass esc 


al. 

R 


ses 


J.2.7Z 




• 






















J. 3,7 2 














































































































7?n mn 


Revs to dvgs. for 


R 




3 -2.4 -72 




■ 












m 








a-2*2 


































































<tMPFT A-B^ ys " 2 (Nov York State) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF *-'S.73 



CHANGE 
KllflJDpp 


^ A 1 A ft ft ^ 

CHANGE 
DESCRIPTION 


1 

PROJ 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 








o 

IS 

a 






JRL A 


AREA 


TO 


DATE 


5 
*n 

UJ 


CO 

ac 


MYA 


SHCR 


JBB 


JRLA | 


< 
a 


in 

UJ 
CD 


ERS 


MYA 


SHCR ! JBB 

1 


PA 


OCR- 
ESTIM. NO 


















































































































































720.040 


Arch Hrtovfi 










• 






* 
















































































































































































Rev. Dwgs. for N.Y.S. 
apacp — r h t- 1 . 


— B 


BRS 






m 














• 
















• */# *7£ 






























































































































































720.056 


Furn & install duplex 


da) 


e.xs 


9-3/-7Z 




• 














• 






S<r-29& 










ZO*72 






































































































720.081 


Del. of Acoustical 
Ceil, in Tenant Space 


B 




//f.7-3 




• 




• 


m 
















* 















































































































SHEET A.B.NYS-3 (N ev York State) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF J-I6.1S 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 

ADC A 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 


. to 

"I 




QUOTE 


V) 
Ul 


TO 


DATE 


en 

CE 

ui 


< 
2 


SHCR 


CD 
CD 

—> 


JRLA 


< 

Q. 


co 

UJ 
(D 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA- 


BES- 
ESTIM. NO 


433,001 


Arch . Coord ina t ion 














• 


• 






• 








5Gr-t 


10. C 6 6 














• 


5G-57 






















































433.002 


PI. Coordination 










• 












» 




















— — , 




















































433.004 


Changes in Hotel Area 










* 






* 




• 


• 


• 








— ^ 


( 


y \l & - 


A»W A, fZ. 


o ) 






433.005 


Relocate Control Booth 




E v. S 






• 




• 


• 








• 




• 


































































433.006 


High Buttress 
Revis ions 




6K-S 






• 




• 


• 




• 




• 




• 




WTO 




4-26, s-ij 

7-11 - <cl6J 






— ^ 
^— - 


■ m \ _ • . » 7 „ »fl / ft ~\ 


































rp - q 








Z-t7-TKK> 






5<»*-7t>/*> 


Supp.#l 


N/S Duct Revision 










• 




• 








• 


• 




















»T7-^«»S-7»fM) 

zn-i-u *.f <*»> 








Supp.#2 


Revise PI. Piping 










• 




• 








• 






• 
















Z.l»- l-iS-7/> 
tO'0'7O 






















































Supp.#3 


Reroute PATH Conduits 










• 














• 




• 












ti-ie*fr? 






















































Supp . #4 


Duct Bank Revisions 
Per 9/19/69 Meeting 










• 




• 














* 
















l'*7.70 



































































































SHEET _2£ii 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF ste-is 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 

ADC A 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 


Q 




QUOTE 


ESTIM, 


TO 


DATE 


ERS 


MYA 


tr 

o 

X 
CO 


ear 


JRLA 


< 


CO 
UJ 
CD 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA- 


BES- 
ESTIM. NO 


































































































433.008 


Trash Remova 1 System 




SCUR 


1 l> 5 -U 8 




• 




• 






• 


























433.009 


(See A-B Listing) 














































433.0*0 


Sprinkler Alarm in 
Securitv Room 




E. 






• 














• 






















433.013 


PI. & Struct. Coord. 




ECS 


I--ZI- 4.<J 




* 




* 






* 








• 


Scj-T5 
















































































































433.014 


Arch . Coord inat ion 










# 




• 


0 






• 






• 




(. i o .£><j 












CO- 3*z7.6fcU> 


































































































433.016 


Exhaus t Louver a t 
Stair J-2 




ere 










• 


m 














5£t-7 
















433.019 


(See A-B Listing) 














































433.021 


Regulatory Signs in 
Truck Deliv. Areas 




ESS 






* 





















































































































































































SHEETS 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



HATF 3-IV73 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
AREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



8° 



ACTION 
REQUIRED BY 



ISSUED BY 




BES - 
ESTIM. NO 



433.022 



Ref rig. Rm. Plumbing 



7L~ s.zi.*^ 



433.024 



Exit Lights - 
Elec ■ Spec ■ Change 



4-24.^ 



433,025 



Arch . Coordination 



ER5 



<?7- 6-*'7( C A> 
^-■7-fc'7l CM) 



433.029 



Drain PipingChanges 



J BE. 



4-30. **? 



433.031 



Relocate Footings at 
PATH Tube Truss 



104- • •5*7< 



433.032 



Column Fireproof ing. 
Change at El. 290' 



1^7- 6*18-6? 

^Ol- WTO 



433.033 



Truck Bay Power Source 



Supp. #1 



Increase 60 Amps to 100 

Ames 



8SO- I'g.TI 



433.037 



Increase Mounting Ht . 
of Fixts.-Trk. Park'g' 



ER9 



Delete Trench Drain 
at Ramp "H" 



433.038 



CONST, 



Ductwork & Steel - 
Refrigeration Room 



433.040 



ER5 



(41- 7-24 
977- Tt <H> 



Wall Finish, fct Door 
Rev's-Vest. 2-E1.294' 



433.041 



IRS 



5^ I - 4-5-7o( 



433.042 



Del. Register Frames, 
Add Collars for HVAC 



tR5 



1.15 -frf 



3« 



I '7- to 



i - e-iz-7gt>) 



433.042 
Supp. tfl 



Credit for not 

instal li ng frames . 



IN l> iCATBS Wo #A Coa, 72PZ> 



SHFFT SG-3 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 3-I&.-T3 




SHEET 



SG-4 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE W3 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
1AREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



J* 



ACTION 
REQUIRED BY 



ZD 
CD 



ISSUED BY 



ERS 



MYA iSHCR! JB8 ! JRLA ' PA 



BES - 
ESTIM. NO 



x 



g-ZS'72 f 



433.051 
Sapp. #7 



Revise Control Room 
Desk 



t-27-72. 



*-3- 72 

7. ir iz 



t 22 -72(0) 



//-?■ 7Z 



J1I71 



levise Truck Dock 



433.052 



C6*4*T 



1 S*.i.f 





7- /X.Tt 



433.053 



Architectural 
Coordination 



» J, if 



3*1- 



S4-S4 



433.053 
Supp. #1 



?.ail Attachments for 
linear Air Diffusers 



i-29-ra 



SC-77 



1 ■ /• 7a 



433.055 



Revise Drain and 
Leader Piping 





433.056 



Relocate Control Booth 
Lighting Conduit 



433.059 



Vdd Toilet Partition 
>u pp. Steel to 251.00 



C*M»T 




433.060 



5 laster Board in Lieu 
f MLF Plaster 



J«/- 7-22 -*o 



433.060 
Add # 



MLF/Plaster Studs 
Acoustical Spray 



PATH 



11 4 



433.061 



Increase Snow Melting 
Feeders 



SG 
A-B 



12*3- *f 
+ ■7' TO 



SHEET 



SG-5 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE JiULZ! 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 

AREA! 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



3* 



ACTION 
REQUIRED BY 



ISSUED BY 



CD 
CD 
—> 




BES- 
ESTIM NO 



433.062 



Revise Door at 
Control Room 



433.063 



Reroute Steam Vent 



£ (?5 



433.068 
Supp.tfl 



Grating Roof and Sump 
Pump in Manhole 



COMS1, 



5- 5 -7 ■ 



g.57t<e) 



433.068 



Revise M-14 Manhole 



433.069 



Changes at Tel. Vaults^ 

N. A S. Projprfionfl 



Supp #1 



Additional 
Miscellaneous Changes 



COMM. 



433.070 



Delete Enlargement of 
Con. Ed. Manhole 



433.071 



Additional Wall in 
Contl. Center Room 



475- 3-3©. 7<? 



Supp.tfl 



Revise Glass Wall & 
Raised FT. System 



3-24'7<? 



S4 6- *-t-70 

7 II - <H> 



433.072 



Weep Holes Along 
Slurry Wall 



COU 51. 



433.073 



Outside Utility 
Connec t ions 



SHEET .sg-6 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



■ 

CHANGE 


CHANGE 


PR0J 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED 


BY 


BULLETIN 
NO. 




ISSUED BY 








AREA 


































NUMBER 


DESCRIPTION 


TO 


DATE 


« to 


l-O 

P 


QUOTE 


ESTIM. 


ERS 


< 
>- 

5 


SHCR 


JBB 


JRLA 


< 

a. 


BES 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA- 


BES- 

Eld 1 IM. NU 


433.074 


FAI Pipe Riser 
Coordination 




ERE 






• 












m 






• 










3-11. TO<F? 


^^^^ 






433.075 


Reroute 1*" Diam. 
L.P. Water Main 










• 




• 








• 






• 










* 






57<l- S Z0.7o<P> 


433.076 


Change 20U Amp Bus 
To 400 Amp 






4-I5-70 




• 




• 










• 




* 














- — . 


639- S'15-70 


433.077 


Change Rolling Door 
To Swing; Add Curb 






4 -28 -7<? 




• 




• 


• 














S$-7<t. 


7 ■ I ■ i v 














Supp. #1 


Additional Changes 




eR& 


S. G.io 




• 




• 


• 












• 


SS-7*? 


7 . 1.79 












4-170 


Supp. #2 


Revise Doors in 
Four Partitions 






7.14-70 




• 




• 


* 
















I ■ . I (1 . TO 














433.080 


Coord. U/lUats, tor 
Access to Mech. Equip. 






5-28'TO 




• 




• 


• 












• 


sq-67 












^\ 


757- q.^O-7<? 




Revise uwg. fK-J 






&-S-10 
































7-z?-7o<p; 








433.081 


For Oil Trap 






• 




• 








• 






• 






























































-n^p; 


433.082 


Delite Utility Rack 
Supports - 602.00 




COM ST. 






• 


m 












• 


• 


• 














N / A 


«36R-(. 4-ti-ji. (0 


SUDP. #1 


Delete Support Steel 
From WTC-251.00 




CO UST. 


1-27. 70 




• 


• 












• 


• 




Sq-t0l 












//- / J* 7 J 


76£- U-1^-7© <t> 


433.085 


Delete Manhole At 
West Broadway 






*<30.7C 




« 


• 
















* 


S«-\4S 










VM-71 


«|. n- 7i 


1077-4 17-71 <£> 


Supp.ffl 


Config. of Ducts 
Replacing Manhole 




CCA1ST. 


3Z4-7I 






• 














• 




















433.086 


Revise Slop Sink in 
Jan. Closet No. 2 




tRS 


7 20-70 




• 




• 


• 






• 






m 










+ 






qu-!2't7-7© <*> 


433.087 


Panels in Contl. Ctr , 
For Decoder Devices 










• 












• 








SQ-H7 

















































































































SHEET sg^ 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE_±i±I£ 




SMFFT SG-8 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



■OATF 3-I6-7S 



NUMBER 


PUA UPC 

DESCRIPTION 


AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 


. to 

CO > 
Q 


HO 

id 


UJ 

fr- 
Ct 

o 


to 
tij 


TO 


DATE 


UJ 

o: 

Ul 


< 
>- 


(22 
O 
X 


CD 

00 


< 

cr 
- > 


< 


UJ 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA. 


BES- 
ESTIM. NO 


A33.10L 


3 Itemized Changes 

fnr Ac— Ri i i 1 f- fnnrrofp 










• 




• 


• 












• 




VH-71 












137-M5*7l<iCO 


433.102 


Foundations for 

Crna t ty A r\ o Q t" /~1 1* c 

Ciint; IE. ueiiecaLOis 


No.l 


5MCR 






# 










* 
















V5*7l<c> 










433.0:03 


Delete Ground Cables- 

PATH 'iiiht; t a ^ i nn<; 






\Z-Zl-7<? 




* 














• 




• 












1-17.7 1 




IOI4- 3' l<7 1 < £> 


A 33. 104 


Revise Conduits in 
Contl Rm - El 264' 

\j KJ 111-1.* L\ ILL # <J *- * ^ 




£ RS 


2-1-7 1 




« 




• 


• 








• 








5-28-71 






























































433. 106 


Coord, of SW/BD. 
Feeder Des ignat ions 










# 




• 










- 




• 


f> * 1 z. 

f*p-l o 










3-7-71 




*oe3A,»-q-2?-7t 


































HP - i 










3 -a* 71 






433. 107 


Provide For Tel. 
Installations 


SG, 

RP, 


ER.3 






















o 
























<A-B) 












































433.106 


Coord, ot Ducts and 
Cond's-E. Gen. Rm. 




E R.S 


VI0-7I 




• 




• 


* 




• 


• 


• 






SG-I45 


4-lfr-7| 






* 








433. 109 


110V Power for 

RTF F 1 nu Mf» f pr 




S 






• 




• 










* 




• 


A-I53 










4-21-7 I 




waq- <?-e-7i 


















































433. 114 


Circuit Control for 
Parking Lot Parking 




ER6 


S.|3-7 ( 




t 














• 






















S0*M 




433.118 


Provide 120V supply 
for Emergency Panels 










f 














• 






SG-W6 










1-7-73 






Supp. #1 








7. $.71 




f 














• 
















I'll-?! 
1--7-7Z. 






433.119 


Relocate 60 amp., 3P, 
250V unfused disconnec 


(B) 
1 S-fi 


ESS 


71 TJ 




• 






























* 






433.120 


Install 3" rigid 
Insulation 






7.2-7| 






• 














# 
















J, It O.OOJ 





X = MD*cAT£$ Ca+y>Z*r/-K£> SHEET 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE_£^Z£ 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
AREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



O OQ 



ACTION 
REQUIRED BY 



3) 
CD 



ISSUED BY 



ERS 



MYA 1 SHCR! JBB ! JRLA ' P A 



BES- 
ESTIM. NOJ 



433.121 



Install 7 Segregation 
Valves on 8" Sprinkler 





433.122 



433.123. 



Add Drains to Nearest 
Convenient Leaders 



NEPB 



/a 7/ 



433.123 
Supp. #1 



NEPB 
USCH 



h/6-72 



C-*7 



433.125 



Expand Alarm-Handle 
Portion of WTC 511.00 



NEPB 
SEPB 



//■2 7-7V 





433.125 

supp. #1 



Revise Soft-ware Pro- 
gramming & Wiring 



1.11.72 



+'9*2 



433.125 

Supp. #7 



ALL 



433.126 



Otis Shop Area 
•(Revised Area) 



50-377 




7- 1-72 CS) 



4-/4 72. 



433.127 



Relocate Cables and 
Conduits 



C»*$7 



/2>1t.7l 




433.128 



Install Concrete 
Platform 



U.23'7/ 



* 

a 17) 



433.129 



Provide Service to 
mergency Power Plant 



n .2 ?■ 7/ 




1 433.13 0 



burnish and Install 
Butterfly Valve 



SHEET sc-io 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 3-/J7-7J 



CHANGE 
Ml JMRFR 


CHANGE 
DESCRIPTION 


PRO J 
AREA 


TRA 

nH 1 i 


NS- 

1 LU 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 






<n * 

O 


a in 
t-o 

S£ 
o 


UJ 

►- 

J— * 

o 






TO 


DATE 


UJ 


en 
a: 

LU 


<x 
>- 

5 


ShCR 


CE 
CD 
—> 


JRLA I 


< 
a. 


tn 

UJ 

aa 


ERS 


MYA 


SHCR | JBB ! JRLA 


PA 


D C O 

ESTIM NO 


433. 131 


Remove Existing Dis- 










• 












m 
























433 13? 


Additional Clg. & Ltg, 
in Amplifier Room 






J 73 




• 






* 








• 






















All 

*♦ J J * JL-JJ 


Provide Electric 
Switch at Doors 
















• 








* 




























4.4-7Z 








































— 










433. 135 


Revise Trip Setting 






A.it.?Z 




* 




# 










• 




« 










— , 


m 






433 13fi % 


Change in Rating for 

*f <~* l ii f- D v n ^ ir /-k 

i,ircuic nreajcex 






S-l r. 7 2 




• 














• 






tr r * • 
















<>-/•* 7 


6-2.-7Z 


































































































433. 139 


WTC Emerg. Cables 








• 






* 








• 


• 
















■JW 

# 






















































433 I4i 


Add Sleeve & Seal to 
Exhaust Duct 


( hi. Pi 




12. 




• 














• 






















































































































433 . 144 


Remove Front-End Water 
Boxes on Heat Exch. 


A 


Oh AT 


I- li-tj 




• 






• 
















* 








# 






















































433.146 


VL2 Control. Wires 
In 2" Conduit 


SG 








• 














• 
















* 






433.147 


Replace Splice Box In 
Security Room 


SG 




/■7C-73 




• 














• 























SHEET Sfi-11 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE 



NUMBER 


DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 




ISSUED BY 




a 


a: in 
t-o 
z i 

s° 


»- 

c. 
o 


s" 

t- 

ui 
u< 






TO 


DATE 


EfiS 


<4 


SHCR 


CD 
CD 
—> 


JRLA I 


a. 


ft) 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA 


BES- 
ESTIM. NO 


















































































































































































































































s 

































































































































































































































































































































































































































































































































































































SHEET 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE S-IS-T3 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 


MIT 


Kl C_ 

n o 
TED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


F 

UJ o 


ISSUED BY 




. i/i' 

o 


>- O 

8° 


t- 

O 
O 




AREA 


1 \J 


nATt 

UM 1 t. 


£ 

(/) 

UJ 


CO 

a: 

UJ 


< 
>- 


or 

X 
CO 


m 

CD 

—* 


< 
i 

a 
—> 


O- 


UJ 

m 


_> 
CD 


CDC 


MYA 


QUI PR 


W D D 




P A 


BES- 
ESTIM. NO 


402.100 


Elec . Coordination 










* 




• 










• 




* 
















5/4 - t 7* 7^ 


402.406 


Revise Layout of 
Pump Rm. El. 264' 


SG 




C-I+-72 




• 






• 






m 








































































400. 108 


Plumb. & Sprinkler 
Coordin. Changes 










• 




• 








m 






• 


e<5-i 








4* n-7o (sr 


^^^^^ 




5 77-7l4*1o(fcp; 


















































r 
















































Ann i i ? 
Add #1 


Bldg. Svcs. Areas - 
Sub -7 




CO**frT- 


3-!2-7o 








• 














• 
















617" * • 


Supp #3 








1-6-7o 




• 






• 






• 


• 




• 




\. 4. -i| 








10- 14-11 




|JU2-C «[-II (P) 


£>Gj-ll>8 






































SGr-J3& 














ima-X~f19>73. (A) 






402.106 


E lec. Coordination 




V.TC 


3- t*..£o 








t 










• 




• 


S<*-8 














fa* ^"l*'*7 


400. 149 


Hardware Changes 














• 


• 












« 
















7^5- *-i7-7o 


400. 152 


Add Elec. Receptacles 














• 










• 




• 


















400. 198 


Substitution" in 

Pipe Couplings 














• 








• 




• 












PlfrVO 




# 




400.199 


L/tiltJLt; r l oan fliif-c ah 

c lean -uu c s ac 

Stacks 












• 


• 












• 


• 














(s*>,S2lO 




400.200 


Spectra-Glaze Block 
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• 






• 






• 




1(731 M 
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*>l--W-7o(A} 
Mq.2.24.7^? 



































































































SHEET SG-ABl (SG & Towers) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 3-is-7» 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
AREA 




400.201 
Supp.#l 



Delete All Vinyl 
Wall Covering 



Spec ia I a iamese 
Connections 



400.208 



400.211 



Del. Toil. Rm. Mirrors 
From WTC-110.00 



400.220 



Elec . Revisions Per 
11/L7/69 Comments 



400.224 



Eliminate Shelves 
Above Lavatories 



Revise Steam Pressure 
Reducing Valves 



400.236 



402.241 



Duct Work For Ventil . 
of Refrig. Room 



400,260 



Miscellaneous 
Hardware Changes 



Supp. #1 



Contr. to Furnish 
Addit. Locksets 



400.264 



Revise Crab Bar 
Details 



400.301 



Include Feeder Desig- 
nations at Sw/Bds. 



400.305 



Pre-Drill Holes in 
Toilet Partitions 



400.313 



Omit Fuses in Specified 
Loca t ions 



Rev. #1 



Cancel Original 
Change Request 



SHEET L SG-A-B-2 ( SG & Tovers) 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE 



r 1 

CHANGE. 
NUMBER 


DESCRIPTION 


AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 


ISSUED BY 




QUOTE 


ESTIM, 


TO 


DATE 


. to 
* o 
on % 

Q 




ERS 


< 


SHCR 


J 86 


JRLA 


< 

CL 


BES 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA- 


u t. o 

ESTIM. NO 


400 320 


Coordin. of SW/BD 
r.p^Qer iiP-"i gnacions 










• 














• 






















Ann 19A 


Change Lamp Types 

ii r J_X LUICi) VAloil J. L. X O 






3 It'll 






• 














• 




















inn ^5 s 


Itemized Changes in 

f -I v f- 1 it- q c f>iionf" 1 ffi1f 1 «; 






3-/i-1l 






• 














• 




















































































































400.405 


Extra Worfc for 
Contract WTC 541.00 


SG 
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THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 




ISSUED BY 


. >a 

tn * 

a 


a: co 

s° 


QUOTE 


£ 

Irt 
UJ 




JRLA 




TO 


DATE 


a: 

UJ 


>- 
5 


ShCR 


an 


JRLA 


<x 
a. 


tn 


C D O 


ft J V A 

M YA 


u ^ r> 

SHCR 


JBB 




PA 

PA 


BES- 
ESTIM. NO 



















































































































































































































































































































































































































































































































































































































































































































































































































































SHEET 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 3 -' e " 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 




ISSUED BY 




. to 
* ? 

m * 

a 


CONTR 
DwGS 


QUOTE 


5 

»- 

t/i 

UJ 




TO 


DATE 


in 
a 

UJ 


< 

>- 


ShCR 


CD 
CE 

— 5 


< 

1 

a 
- -> 


< 
a 


<n 

Uj 


ERS 


MYA 


SHCR 


JBB 'JRLA' PA 

; i 


BES- 
ESTIM NO 


















































700.264 


Develop Tenant Space 
Contract Drawings 


A-B 
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a. fo 










#-T. To 








/>/S> 7/ 




































































































Hotel Design as of 
February 1970 










• 
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7. / .7a 












9S2- t/.a.-ratf**! 


















































700.279 


Concourse Des ign 
(Consultants ) 










• 
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/#/•» - jT-a/T- 7±f*i 


















































700.281 


Liberty Street 
Pedestrian Bridee 
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/3Z.6- //-J« •!> 


















































700.304 












• 
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s- S y 2 (*) 
























































700.312 


Refrigeration & Emer- 
gency Generator Plants 










• 




• 








• 
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7 00. 441 


Feasibility Study for 
Computer Installation 


B 
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qMFFT SG-M- 1 (MISCELLANEOUS ) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 3"S 73 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 




750.055 



Anti-Intrusion 
Alarm System 



Supp.tfl 



Supp .#2 



Relocate Devices 
Per Attachment 



Supp .#3 



18 Additional Anti- 
Intrusion Devices 



Sup p. #4 



Relocate Door at 
Unassigned Space #2 



liupp .#5 



Revisions to 
Previous Schedules 



Sup p. #6 



Conform drawings to 
Previous Ch. Requests 



750-063 



Pits for Truck Docks 
1 and 19 



750.076 



Remote Control Tenant 
& Public Lighting 



750.081 



Delete Painting in Six 
Itemized Areas 



770. 504 



Hold on Runouts for 
Aux. Service Areas 



SHEET SG-Mt.2 (Mis cellaneous) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 

NO. 




ISSUED BY 




. */> 

Ol * 

Q 




UJ 

c 
o 


ESTIM. 




JRLA 


TO 


DATE 


CO 

ac 


MYA 
ShCR 


JBB 
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a: 
- > 


a. 


in 
Uj 

to 


ERS 


MYA 


SHCR 


JB8 


pa ; BES - 

(ESTIM. NO 



































































































































































































409.406 


Relocation of 
Sprinkler Lines 












* 














* 
















— a- 

(S-/4) 




































































































409.409 


Provide 3 Entrances 
To Parking Area 




PA 
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SHEET SG-M-3 (Mis cellaneous) 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 




ISSUED BY 




If o 
<n * 


tr i/t 


c 


t- 
ist 

UJ 




JRLA 


TO 


DATE 


ERS 


< 
>- 

2 


SHCR 


JBB 


JRL A ! 


< 
a 


tn 
Uj 
CD 




UVA 

M TA 


O UOD 

bnCR 


Jbb 


P A 

r. A ■ 


BES- 
ESTIM. NO 
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SHEET 



THE WORLD TRADE CENTER 



STATUS OF 



CHANGES 



DATF 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
[AREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



C 



IT tfl 
O 



ACTION 
REQUIRED BY 



O 



Z> 
CD 



ISSUED BY 



ERS 



MYA ISHCR! JBB ! JRLA P A 



r 



BES- 
ESTIM. NOJ 



3»8.013 



Revision to Street 
Lighting Footings 



■7.2+ if 



3.9 -"(<) 



513.014 



North Proj. Slab for 
Signal Relay Cabinets 



516.030 



Provide Feed & Elect 
Box Adj. to Christ. Trfee 



P-3 



P-S 



7-3-72 



7- '/* 7 Z 



516.036 



Supply 8 sets of Galv 
Blocking Beams 



Co MAT 



73. 



533.011 



Delete Dr. Guide 
Supports & Tel. Va'ult 



caw»r 



H.H. covers 




533.011 
Supp- #1 



(2ft) 



7a- jr- 



Changes to Avoid Use 
of Temporary Rakers 



533.049 



533.053 



Slab Opening at 294 
for Rigging Pipe 



tux -iff*; 



533.057 



Relocate Electric 
Closet "N" 



/.1 4' 74 



/• 34.70 



4*5*. J./*. 70 



SHEET SG-F-l (FIEL D CHANGES) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
1AREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



cn * 
o 



ACTION 
REQUIRED BY 



CD 



ISSUED BY 



ERS 



MYA ISHCR! JBB ! JRLA P A 



BES- 
ESTIM. NOJ 



533.058 



Shift Box Girder and 
Escalator P-10 



/334-t.f 






(A) 



533.058 
Supp. #1 



Final Architectural 
Dwg. of Platform "A" 



£*5 



2-u -7a 



4- /*-7<a 



J. 27.74(f) 



533.061 



Shift Box Girder & 
Cols. J76/53 & J76/52 



£*5 



/./J. 74 



/■ JA-70 



533. 101 



Revise Col. Fireproof- 
ing under 290' Slab 



t-f'74 



533.117 



Jrainage Condition at 
Pump Distribution Cntr 




533.129 



ixtend Existing Domes' 
ic Water Line 



tuf- <.//.*»/ CA) 



533.264 



Maint. Storage Areas 
per OPD-38 -3-31-71 



4*7/ 




it. /.TZ(m) 




533. 264 
Supp. #1 



Revision to Electrica 
work on SK-OFD-38.R3 



it. $li 



7- t>72fmi. 



7' ZB-7Z 



<3HFFT s G-F-2 (FIEL D CHANGES) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 



CHANGE 
NUMBER 


unANvit 
DESCRIPTION 


1 

DBA J 

AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 

NO- 


ISSUED BY 




*i * 
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Km 


UJ 

t- 

o 
z> 
o 


ESTIM, 






TO 


DATE 


rn 

K 
UJ 




CD 
CD 


_j 

a 
— > 


< 
a. 


m 

Mi 

m 


ERS 


MYA 


SHCR 


JBB 


JRL A 


PA- 


BES - 
ESTIM. NO 
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Remove Temporary Stair 

Jn1aV(f#> ^ 1 flTi Onprcl 




comr 


J -/J. T/ 




• 


• 




• 










* 






* 
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533.552 


Remove Conduit & Equi| 
for Temporary Pump 


• 


Canst 


to// -71. 






• 














• 




















533.608 


install hung ceiling 
in Control Rm. 


SG 


Const 


3 7- 7 J 




• 






• 






• 










* 






























































594.004 


lemove Approx. V oi 
Subway Wall Tile 






/.S./-T2 




• 






• 






























594.004 
Supp #2 


Install Tile Mock-Up 
at IRT Platform 


SG 










• 


• 












• 




















594.021 












• 






• 
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594.025 












• 
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S'S'72 






























































594.035 
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3S.72 















































































































































































































SHEET SG-F-3 (Fig LP CHANGES) 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE 



NUMBER 


DESCRIPTION 


pprvj 

r r\ \J\f 

AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 

NO- 




ISSUED BY 




o 


(to 
»-o 
z * 

3p 






JRLA 


TO 


DATE 


Quote 


1/1 

UJ 


en 

UJ 


<T 
>- 

5 


ShCR 


CD 
CD 


< 

cr 


<t 

Q. 


Uj 

m 


ERS 


MYA 


SHCR 


JBB 


PA- 


BES- 
ESTIM. NO 
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SHEET 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
[AREA 




000.301 



Study to Relocate 
tair K-2 & Elev. K-l 



000.301 
Supp. #1 



000.301 
Supp. i\2 



120.001 



Parking Treadle Frame; 



120.001 
Supp. tfl 



120.002 



Pedestrian Ramp & 
Lobby #2 Vestibule 



120.003 



Relocate Utilities at 
Elevation 284' 



120.004 



Garage Elevator Lobby 
in - Elevation 284' 



120.005 



Pave Road to Ramp "A" 
and Ramp "D" 



120.005 
Suop. #1 



Install Temporary 
Parking E l e c tricity 



120.006 



Revise Chilled Water 
Steam & Cond. Ma ins 



1?0-007 



Pick-Up Parking Booth 
from PAB to WTC 



SHEET SG-TUTE HANT S) 



THE WORLD TRADE CENTER STATUS OF CHANGES DATF s.is-n 



CHANGE 

& II iilQPn 


CHANGE 

UtOwnlr 1 \\Jrt 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 

NO. 




ISSUED BY 




£ * 
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awl 
t-o 

8^ 
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ID 
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EST IM. 






TO 


DATE 


ac 


>- 
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ShCR 


JBB 
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in 

UJ 
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ERS 


MYA 


SHCR 


JBB 


ID 1 A 

JH L A 


PA 


o e o 
DCS - 

ESTIM. NO 


















































140.001 

SUpp. vL 


Add penetration in 
slurry wail 






7, J/. To 






t 














• 




















140.001 
Sudp. #3 


New Duct opening per 

bK.-wlL.-PA- JD/ /U 












• 
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140.001 

durin VtS 


Western Union Ducts 


( A -TO 




7/ 


* 






• 
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140.001 
5upp. #6 


Western Union 
Terminal Room 


( A-B) 








• 
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Prepare Supp . Contr. 

L/Wftl> • Il/L Neb LCl 11 UIILU 






4- /■ 72 




• 






* 






# 
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Revise Components of 
Auxiliary Cooling Sys . 


/ A \ 








• 












• 








/J-Z76 


tf-29-72 



































































































































































































































































































































































SHEET SG-Tj (TENA NTS) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 9-'S-73 



NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 




ISSUED BY 




* % 
in * 

a 


d- i/i 

*S 
Oq 


QUOTE 






JRLA 


TO 


DATE 


ESTIM. 


ERS 


5 


ShCR 


m 

UJ 

CD 


< 

cr 
— > 
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BES 


ERS 


MYA 


SHCR 


JBB 


P A. ! BES " 

Iestim.no 


















































450.906 


Radio Antenna System 












* 


m 












• 


• 














* 

( 0,4-0/2.) 




450.906 
Sudp. #1 


Revision to Original 
Change Request 






J-«< to 
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* 
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711.008 


Direct Metering for 
U.S. Customs House 










• 












• 








5>^ - WO 
















































































































711 .011 


Revision for U.S.C.H. 






'•ire? 




• 




• 








m 
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711.014 


Sprinkler System Chang 
in U.S. Custom House 
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SHEET SG-T3 (TENAN TS) 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE 

i 
i 



CHANGE 
NUMBER 


DESCRIPTION 


rnvW 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO- 




ISSUED BY 




O 


(X i/> 

►- o 
z » 


#- 

C 

o 


s" 

f— 

tn 

hi 




JRLA 


TO 


DATE 


ERS 
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(/> 


CD 
CD 
-> 


<t 
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— > 
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cn 
UJ 

ffi 


ERS 


MYA 


SHCR 


JBB 


PA 


BFS- 

%J k W 

ESTIM. NO 



















































































































































































































































































































































































































































































































































































































































































































































































































































SHEET 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF g 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
AREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



. to 



>~V> 

8* 



ACTION 
REQUIRED BY 



to 

liJ 

m 



CD 



ISSUED BY 



ERS 



MYA 



SHCR 



JBB 



JRLA 



PA 



BES - 
ESTIM. NOJ 



299.914 



Delete Escalators 
P-12 Thru P-17 



ens 




299.919 



Treadle Controls 
4 Escalators 



5G-2I 



Supp.tfl 



C32o.oo> 



Supp.#2 



Ceil. Junction Boxes 



-3i -(p<\ 



SG'2\ 



Supp. #3 



Conduit and Wiring- 
Escal . Machine Room 



e e s 



4-23*71 



299.921 



Escal. Contl. Panel Box 



Com 5T. 




299.922 



Plat. Edge Treatment 



SG-t 




Rev. #2 



Rubbing Strips and 
Wood Strips 



to. 1*60 



299.923 



Bypass Air Line System 



9Uj 




< C A 



M C E l.L £ P 




299.924 



Domestic Water Meters 



VJTC 
OPE* 



^0 



< c * 



Let? 



tUFFT P-l (PATH) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE _IiLL21 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
1AREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



. in 
o 



HO 



ACTION 
REQUIRED BY 



ISSUED BY 




BES - 
ESTIM. NO 



299.925 



Masonry Buffer Wall 
& Acoust. Treatment 



299.926 



Substation No. j, 
Transformer Rooms 



E.RS 



Rev.#l 



Gibbs & Hills 
Revised Drawings 



299.927 



Misc . Mech . Changes 



299.929 



Elev. P-l Key Controls 



299.930 



Relocate Discharge 
Lines 



TRCC 



299.931 



Relocate Drip Pans 
Revise Wall and Add 
Bilco Doors 



Com 51 



299.932 



299.934 



Drinking Fountains. Svc 
Basin, Hose Cab. 



111- 6<IZ'6<1 

l«. I'M <A> 



299.936 



Relay Room Power 



EK5 



H-7- (*8 



*5- 0«e*6<J 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 3-i*n* 




3MFFT P-3 (PATH) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE _±2*±ll 



1 

CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 
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CD 
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cr 


a 


to 
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ERS 
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SHCR 


JBB 


JRLA 
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P A 


BES- 
ESTIM. NO 


299. 942 


uomm. oc Alarm bystem 
Elec. Changes 




ER5 


4-10-^ 








» 
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SQ-i8 








— , 








Supp. 1FL 


Commun ica t ions 
Console 




ER6 
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sa-ie 














no- ^.to.fc*? <t> 
















































477- <E) 
4»8- *13-7C <t> 
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1900 Box 
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Supp. #4 


Dumbwaiter in the Coin 
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• 
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Supp. V5 


Add Pit and Supports 
for Dumbwaiter Machine 
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• 
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Supp. ffb 
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• 
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299.946 
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• 
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• 




• 
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• 
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supp. n 


Machine Rra. for N & S 
Proi. Floodgates 
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299.948 


Underpass Finishes 
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Turnstile Revisions 
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* 
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Add. #2 
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• 












• 
















0**} 





































































































yl MOtCAT** viy*>w< c<J^/*/-,eo SHEET P-6 (PATH) 



THE WORLD TRADE CENTER 
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as 
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ERS 
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JRLA 


PA 
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299.954 
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Supp .#1 














• 


• 














• 
















7- 19 -I* 


Supp. #2 
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REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 




. V) 

<"§ 


fr * a 
U. </j 

II 


QUOTE 
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A f.fl/r Tflhlp for 
Police Desk Area 
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REQUEST 
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ACTION 
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TO 
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K F Ducts for PATH 
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a -jz7 


/</2?J 00 


Supp.tfl 
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Purchase of One Va n i ty 
Counter 




CC wST. 


1S-7C 






• 
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• 




♦ 


• 












• 




24f. «? SI 




— ^ 










Supp.tfl 


phnnope npr SK-A-104/7C 
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THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 3 .is -73 



CHANGE 
NUMBER 
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BULLETIN 
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ism i l. 
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tn 

UJ 
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SHCR 


JBB 
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P.A. 
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ESTIM. NO 


299.972 


Dwgs. & Specs, for 
Token Booths 
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Delete S/S Decking 
from Contr. 108.00 
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Finish Schedule 
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Relay Rm. Mod ification 
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Sprav Ceiling 
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Supp. #2 
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Supp. #3 
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Supp. #4 
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Supp. #5 
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Supp. #6 



Rev. Window Wall at 
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Supp. #7 
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299.981 
SuppglO. 
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72 



299.981 
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Revise Turnstiles 
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1 '17-72. 
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Revise railing at 
escalator wells 
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Provide for assist 
phones & T.V. cameras 
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Install reea Rv 1 & 
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Add Hand icapped Signs 
in Toilets 
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Tra inmas ter Intercom 
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Revise Damper Between 
Tracks and S-S #3 
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299.707 


Revise Fan Control 
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Install 120V Circuits 
in Coin Room 
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Sudd. #1 


Work to be performed 
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Add Stair on 
Platform "B" 
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Provide Lavatories, 
Mirrors,. Fixts.. Disps, 




CAS 


✓J</ • 7/ 




• 




• 


• 






• 


* 














r #■ 7Z 


* 






















































299.790 


Provide slat? opening 
thru Elevation 297' 










• 










• 












4. 7Z 




V 










299.791 


Install 19 Temporary 
Swinging Doors - 310' 












0 














• 





































































SHEET p-14 (PATH ) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 



OHANb t 
NUMBER 


DESCRIPTION 


AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 

NO- 




ISSUED BY 






t-o 
z * 
Oo 

(J 


t- 

c 
o 


2 

►- 

i/i 

UJ 




JRLA 


TO 


DATE 


<E 

UJ 


<J 
>- 


ShCR 


CD 
CD 


< 
1 

cr 


a. 


in 
Uj 
ID 


ERS j MYA 

i 


SHCR 


JBB 


PA 


BES- 
ESTIM. NO 


















































299.795 


Install Temporary 
Illuminated Ident, Sir 




Com ST 










• 












* 
















# 

(in, ) 




















































299 799 


Work on Sign 

Hon t~ 1 Rv^t"<*m 






J.-r~>Z 






* 


• 












* 





































































































































































































































































































































































































































































































































































































































































SHEET p -* 5 (path) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 3 "^-73 



UnANbc 
NUMBER 


DESCRIPTION 


AREA 


TRA 
MIT 


NS- 
TED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 




in » 
Q 


CONTR 
1 DWGS 


1- 

O 

O 


ESTIM. 




TO 


DATE 


ERS 


>- 


SHCR 


J8B 


JRLA 


<t 
CL 


CO 
UJ 
CD 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA- 


BES- 
ESTIM. NO 


































































































299.604 


Key-operated Push But. 
for Oper. of Exh. Fans 










# 














9 






















































































































299.619 


Elect. Work for 
Commuters Rest. 












• 














• 




































































299.621 


ELect. Work on 
Police 




Colil 








• 














• 




















299.629 


Furnish & Install Vinyl 
Asbestos Floor Tile 






4-20. 72. 




* 




















S $~24 0 
















299.631 


Activate two card 
Readers 


























• 




















?99.fi3? 


Perform work as shown 
nn Dwcs 






S lO -72 




































*• 




299.633 


PATH Gates 

Revise Contract Owes 










• 






• 




• 










SG-242 
















































































































299.636 


Purchase Glass Baffles 












• 






























** 





































































































SHEET P-T6 (PATH) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


V- 






ISSUED BY 




. </i 
v o 

<A % 

Q 


SI 

o 


»- 

c 
o 


EST IM, 




I U 


UM 1 t 


K 
UJ 


< 

>- 


ShCR 


JBB 


JRL A | 


a. 


lu 
CD 


^ 

3 
CD 


i- n o 


IVI I M 


cupo 


inn 




PA 


8ES- 
^STIM. NO 


















































































































































299.662 


Rev . Dwgs . and Specs. 
Emerg. Exit Doors 




AX<Of- 


/3fi -73 










• 






























































































































































































































299.667 


Feasibility Study 
For PATH Controls 














• 








• 
















* 









































































































































































































































































































































































































SHEET F-17 (PATH ) 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 




ISSUED BY 




. «/p" 

a 


C£ i/l 

o 

8° 

(J 


QUOTE 


2 
t- 




TO 


DATE 


ERS 


ill 


CD 
CD 


JRLA 


< 
a 


cn 
lu 
ID 


ERS 


MYA 


SHCR 


JB8 

W bV 


JRLA 


"PA. 


BES- 
ESTIM NO 



















































































































































































































































































































































































































































































































































































































































































































































































































































SHEET 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF a-^m 



\ 

CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


z: 
H 


ISSUED BY 


. to" 

m 5 

a 


cc cn 
t-o 
z > 


t- 

o 
a 


s' 

t- 

(0 
UJ 


TO 


DATE 


CC 


< 
5 


CC 

o 

X 
t/> 


CD 
CD 


< 

CC 
— > 


CL 


tn 
it i 

CO 


CD 


ERS 


MYA 


SHCR 


JBB jjRLA 

I 


PA 


BES- 
ESTIM. NO 


413.005 


Install 4 Clocks 




CONST fe-i3-7£ 




• 






• 










• 






11. ?-72 










(0.40.00$ 




413.020 


Revise Fire Alarm 
Boxes 






6-U-70 





# 














• 














6-1*1-70 






















































(400.274) 


Fixtures - 605.00 




C0WST 


1-31-70 








a 

W 










• 




• 


50,-1 10 












J J 1 1 

(GOS.OOV 


sio- IO-17-70 


413.029 


Plan Sketches 




COM ST 








• 














• 




















413.030 


Power Rai 1 Transpo- 
sitions at 6 Joints 




CONST 


6-G-7I 






• 














9 
















-J — -11 

.A a il 
C.I40.OO2) 




413.031 


Furnish & Install (8) 
4" Conduit Runs 




CONST 


VL-10 






« 














• 
















12.40.001^ 




413.032 


fclim. Alum. Vibration 
Wall Joints 






<*-I-70 




# 




$ 


• 












• 




H-Z5-70 












aos - 


















































































































































550.040 
Supp #1 


Furnish 1 600 L F 

of 16 Ga. Metal Strip 






a a-Tj 




• 












• 
















% 
























































550.922 


& Personnel 






5-ZZ-7 2 






t 














• 





































































































































































SHEET PT-l fPATTj Terminal! 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE >s is 




SHEET PT-2 (PATH TERMINAL) 



THE WORLD TRADE CENTER 



STATUS OF 



CHANGES 



DATF 3- '5-7* 



CHANGE 
NUMBER 



CHANGE 
DESCRIPTION 



PROJ 
IAREA 



TRANS- 
MITTED 



TO 



DATE 



REQUEST 
FOR 



CO * 

a 



<_> 



ACTION 
REQUIRED BY 



CD 



ISSUED BY 



ERS I MYA 1 SHCR! JBB 'JRLA^P A c Jt*:3~*in 

to TIM. NO 



4S0.906 



450.906 



Radio Antenna System 



3-2 to 




(/ta.o/2) 



450. 9L2 



Cone . pad for Lube 
pumps & wire mesh 



2-3.7/ 



4 '7 3 >7/ 




9 



450.914 



P.V.C. conduit for 
Radio Antenna 




i Zc. 72 



450, ? 1 5 



Rev. feed to Radio 
Station from S.S.#3 



* 



450.916 



5 repeater signals 
WTC Interlocking 



(244. ceA) 



450.917 



Water Spray Rail 
Lube system 



c*1JT 



4.lf>7i 



(246.04/) 



4S0.920 



Relocate Gamewell Box 




4 



450.921 



Temp. #19 Wire one 
(1) Road Phone 



C»**7 



*■ 

(fte.e/2) 



450.924 



Add word "shoeshine" 
to Megg. Sign 



4*c*f> 



SHEET PT-3 (PATH TERMINAL) 



THE WORLD TRADE CENTER STATUS OF CHANGES DATE 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 




ISSUED BY 




. *si 


t-O 

o 


UJ 

t- 

c 
o 


t- 

1/1 

UJ 




JRLA 


I U 


f\ATC 

UA 1 fc 


cn 
en 

UJ 


>- 
5 


ShCR 


CD 
CD 


JRLA 


CL 


to 

Ui 

ai 


CDC 


M ya 


euro 


inn 


r p. A . ! BES " 
Iestim. no 






































































































































































































































































































































































































































• 













































































































































































































































































































































































































SHEET 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 3'^'i?> 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 


. oi 
^0 
cn S 
Q 


tt t/i 
1-0 

8° 


h- 
O 

O 




TO 


DATE 


ESTtM. 


en 
q: 
uj 


< 
>- 

2 


SHCR 


CD 
rr* 

LLJ 

-J 


JRLA 


<t 

Ck 


cn 

UJ 
CO 


ERS 


MYA 


SHCR 


JBB 

1 


JRLA 

1 


PA 


BES- 
ESTIM. NO 
















































— 






































1 


























































408.001 


Str. Steel & Cone. 
W.I.T.C. Mezzanine 










• 










• 
















Iff 1 Tl (i) 










































































































415.002 


Pits for Truck Docks 
27 & 34 










• 




• 


• 




• 








• 
















ioi- (a) 


















































































































































416.001 


Delete Tree Planters 










• 




• 


• 




• 






• 


• 
















7'i2- 7»(A 


















































416.002 


Revise bcuLpture fool 
Paving 












# 














• 


• 














* 


i-iS2-4-a.iiz />) 


















































416 nm 


Revise Stone for 
Benches & Planters 


























• 




















416.004 


Delete Sumps at 
Fountain Ret . Trench 














• 


0 






• 








a -3° 


■a* 






3.4.?* 0) 








416. 005 


Revise Fountain Detail 

Pl a^a Sf-pps 










* 




• 


• 






• 






« 










3.4.7 /(p) 









\/ - /hPiCC v*'i/f:K C^'^-i^T^^ SHEET sg "PL-1 (Pl aza) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE -*'*7J 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 






ISSUED BY 




. ~fi 

*-J 


<_> 


t- 

c 

o 


«- 

1/1 
UJ 




TO 


DATE 


<r> 

UJ 


>- 
2 


cc 

4 \ 

X 
in 


CD 

m 
— > 


< 
or 


a. 


in 
Uj 
CD 


£RS | MYA 

! 


euro 


JB8 | JRLA ; P.A.- I^ES-^ 




















































#7 Pol. Sc. Steel 
Pole Light 












• 














• 
















/ 




416.007 
(700.281) 


Liberty Street 
Pedestrian Bridge 


(b) 








t 




• 


c 












m 




r /r- 7/ 











|^— - 
























































416.009 


Rev. Feed for Plaza 
Sculpture 




e*$ 


/■it 71 


















« 
















* 






416.010 


Provide conduit, etc. 
for site lighting 






2 f 72 




# 






4 








• 






















416.011 


Rev. Contr. Dwgs & 
Specs . Design 




£« 






■ 






0 














B.I 

r ' 
















416.012 


De 1. Provi s ions for 
City Fire Alarm Boxs 










• 
















• 




r *t- 











7-//- 7«e 






















































416.012 
Supp #2 












* 














• 






P-7 
































































416.013 


Prepare Dwgs. 
for light poles 






8/72 




• 






m 




m 












• 


— — — 




























































416.015 


Rev. Contr . Dwgs . 
Cone. , Anchorage, Watei 






9-S- 72 




• 




• 


• 






























416.016 


Signal lights 
Rev. Contr. Dwes. 










• 




• 


• 








• 






P-? 










r 






416.017 


Install S.S. frames & 
bent plate sudd. 






9-f-7Z 






• 


• 












• 




















416.018 


Structural base 
Rev. Conts. Dwgs. 




as 


1S.72 




* 






• 




m 












* 















V ~ worm- Cca.\/°L£T£:D 



SH EET SG-PL-2 (PLA ZA) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 3 - 73 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 

NO. 




ISSUED BY 




. ji 

<n * 

a 


IT i/» 
t-O 


c 
o 






TO 


DATE 


£ 
i/i 

UJ 


CO 
(T 
UJ 


If 


JBB 


< 

_i 

cc 
—> 


< 
a. 


in 
tu 
CO 


ERS j MYA 

i 


SHCR 


JBB 'JRLA' PA 

i 


BES- 
ESTIM. NO 






































t 












416.020 


MnH l f u fonrlni 1- Dime 

to 6 T Hum. Handrai 1 s 






73 




* 






• 
















* 




^\ 










416.021 


r UL 1L Ot Ilia La i. L 

buttons & lights 






J .7.7-? 




• 































* 







































































































































































































































































































































































































































































































































































































































































































SHEET SG ~ PL ~3 (Pl aza) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATE 



CHANGE 
NUMBER 


CHANGE 
DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 

NO- 




ISSUED BY 




<n * 


am 
•-o 

ol 
ua 

u 


C 

o 


UJ 




TO 


DATE 


ec 

UJ 


< 
>- 


ShCR 


JBB 


JRL A I 


Q. 


en 

UJ 
CD 




MYA ^SHCR 

1 


JBB ijRLA' PA 


BES- 
lESTIM. NO 



















































































































































































































































































































































































































































































































































































































































































































































































































































SHEET 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



DATF 3-ts-Ta 




SHEET RP_1 < Refrl S* Plant) 



THE WORLD TRADE CENTER 



STATUS OF CHANGES 



HATF 3-iW 



NUMBER 

i 


DESCRIPTION 


PROJ 
AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


2 
V- 

■ ■I 


ISSUED BY 


. oi 


IX yl 

8° 


UJ 

t- 
O 

O 


s" 

t- 
(/) 

UJ 


TO 


DATE 


CO 
CE 
UJ 


*^ 
>- 


a: 
o 

X 
CO 


CD 


< 

or 


< 
a 


(O 
UJ 


J* 
CD 


ERS 


MYA 


SHCR 


JBB 


JRLA 


PA 


BES- 
ESTIM. NO 


423.026 

C.mn VM 


Revise Wall at West Sdi 
Side - SK-8-3 -70 












# 


• 












• 




















supp #2 


Install W. Wall per 
Rev. of 8/31/70 






3 • + no 




• 


• 


• 


• 






• 




• 




A -35 


II- 6-7o 












<ue-i*m cm 


• 




ll-19-7o 




















































431028 


Elect. Feed to Trans. 
Cotnp. Motors 






to- \+.1c 








• 










• 




• 
















<1*7- |2,<ifl-7o 


















































423.031 


Ch. Wire Size bet. 
SW/GR & Batty Stor. 










• 














• 
















4-TAni 






423.031 
Supp #1 


Ch. Wire Size tor 
5 Refrig. Mach. 






T-lZ-TI 




• 














• 






















423.032 


t & 1 backwater 
valve to Fl. Drain 






4-1-11 




• 












• 
















*- 








423.033 


Add 12 W circuit 
in power Center 










• 




• 










• 




• 












lo-T-71 






















































423.035 


Revise Four 

Feeder Designations 










• 














• 






K f- 14- 










\i«47i 






423.036 


Add Load Center in 
Ref. Room 










• 














• 






fcP-IS 










i-14-71 






423.036 
SupD #1 


Subject Area Plaza Pool 
under cont.WTC 613.00 




£RS 


4-24 7* 




• 














* 






PL-I 
















423.038 


Controls for Shut-Dn 
The Back-Wash Cycle 










• 












• 


• 
















C»-A4*72. 






423,039 


Provide Control Cable 




£RS 


4-21-72. 




« 














• 






















433. 039 
Supp. #1 


Replace Control Cable 


RP 


ERS 


8. 10.7 




• 






• 






• 


t 








* 






* 


912.72 






423.041 


Provide Add. Pipe for 
Aux. Cooling Water Sys 










• 












• 

























SHEET RP-2 (Refri g. Plant) 



^THE WORLD TRADE CENTER STATUS OF CHANGES DATE Jk^lhJA 



NUMBER 


DESCRIPTION 


PROJ 

AREA 


TRANS- 
MITTED 


REQUEST 
FOR 


ACTION 
REQUIRED BY 


BULLETIN 
NO. 


ISSUED BY 


Q 


Zi 

3- 


QUOTE 


ESTIM. 


TO 


DATE 


ERS 


<x 
>- 
5 


SHCR 


CD 

tn 


JRLA 


< 


UJ 

m 


ERS 


MYA 


SHCR 


JBB 


JRLA 


P.A- 


BES- 
ESTIM. NO 


















































423.409 


Security Alarm System 










« 












• 


* 
















3.21 "J i 






















































t 
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